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MISSOURI RIVER & GULF.—E. Holbrook, 
Ch. Engr., New Nelson Bidg., Kansas City, 
Mo., states that matters in connection with 
the proposed line are still in the preliminary 
stage. Noted on Aug. 1 

NEW YORK, CHICAGO @& ST. LOUIS.— 
This company proposes to abolish all grade 
crossings in the village of East Cleveland, 
Ohio, by raising its own tracks and de- 
pressing the streets. It is provided that the 
whole expense shal! be borne by the railroad 
company. The street work is to be under- 
taken by the village and paid for by the rail- 
road. The road is to have the privilege of 
increasing its single track to four tracks. E. 
E. Hart is Ch. Engr., Cleveland, Ohio. 

NORTHWESTERN PACIFIC.—A. H. 
son, Pres., San Francisco, Cal., 
that authority has been granted 
seven miles of railway this year. 
difficult part of the undertaking is to be 
started first, that between Shively, 40 miles 
south of Eureka, and Dyerville, Cal. The en- 
gineers in charge say that this is one of the 
most difficult pieces of work in the line be- 
tween Willits and Shively. The country is 
exceedingly mountainous and the forks of the 
Eel River present almost insurmountable dif- 
ficulties. In order to make an approach of 
the Eel River a tunnel 3,000 feet long will 
have to be built as well as strong abutments. 
Much other preparatory work will have to be 
done before the building of the bridge can 
be begun. It is estimated that seven miles 
of construction will cost in the neighborhood 
of $3,000,000. The San Francisco ‘‘Call” 
states that the Southern Pacific had pre- 
pared surveys for the road from Willits to 
Eureka and that they were destroyed in the 
fire of April, 1906. The plans have had to 
be reproduced and the cost of reproduction is 
said to have been at least $100,000. The gap 
from Willits to Shively is 110 miles long and 
the engineers believe that the cost of the line 
will be about $12,000,000. W. C. Edes is Ch. 
Engr., San Francisco. 

OKLAHOMA & GOLDEN CITY.—John A. 
Griesel, Secy. of the Farmers and Mer- 
chants’ Industrial Club, Golden City, Mo., 
advises us that this company will let con- 
tracts when surveys are finished which prob- 
ably will be in November. Company will 
build a railroad from Pawhuska, Okla., to 
Jefferson City, and Springfield, Mo., 340 
miles,with several branches as feeders, touch- 
ing all the principal towns, timber, coal, oil, 
gas and lead and zinc mines, in Oklahoma 
and Missouri. When completed it will put 
the oil fields of Oklahoma many miles nearer 
the big markets of the East than at present, 
also the extensive coal fields and the lead 
and zine district of southwest Missouri, the 
timber lands of central Missouri and the 
large deposits of iron that abound all 
through central and southern Missouri. Win- 
field S. Pope is Pres., Jefferson City. W. K. 
Palmer is Ch. Engr., Dwight Bidg., Kan- 
sas City, Mo. 

PRESCOTT, READER & FORDYCE. — 
Company has been incorporated in Arkansas 
to build its proposed line from Reader, Ark., 
to Prescott, 24 miles, and thence to Fordyce, 
Ark., 50 miles further. The line is now in 
operation from Reader to Lyda, 6% miles, 
and is to be immediately extended 24 miles 


Pay- 
announces 

to build 
The most 


to Prescott. Capital, $500,000. The incor- 
porators are W. B. Ferguson, Pres.; 8. C. 
Bossinger, Vice-Pres.; J. A. Defaut, Secy.; 
George W. Rogers, Treas.; A. R. Powers, 


Henry Hazel and J. T. Murphy. 
*PENSACOLA, ALABAMA & WESTERN. 


—Bids are asked until noon, Sept. 5, for 
grading, masonry and bridges on 105 miles 
of railroad; 85 miles on the Andalusia Divi- 


sion and 20 miles on the Atmore. Division. 
Bids will be received at the office of the In- 
terstate Contract Co., 224 Brent Bldg., Pen- 


. sacola, Fla. 


SUMPTER VALLEY.—Joseph A. West, Ch. 
Engr., Ogden, Utah, advises us that surveys 
have not been made for proposed extension 
from Austin to John Day Valley, Ore., 40 
miles. Right-of-way is secured for 20 miles. 
Capital is ready. Contracts will not be let 
for building this line this year. Work will 
include heavy construction. David Eccles 
is Pres., Ogden, Utah. 


TOPEKA & SOUTHWESTERN.—C. K. Hol- 
liday, E. B. Merriam and J. B. Sims, of To- 
peka, Kan., have been appointed a committee 
to secure funds for the construction of this 
railway. Regarding this project, W. L. Tay- 
lor, Pres., Topeka, Kan., wrote us in March 
that contract has been let to the SOUTH- 
WESTERN RY. CONSTRUCTION CO., of To- 
peka, for building and equipping this railway 
from Topeka to Council Grove, 60 miles. ‘‘Our 
engineering department is now preparing the 
specifications for the bridges, buildings, etc., 
and the same will be ready to sublet. It is 
our intention to push-the work on this line to 
completion and have it in operation by the 
first of next year. Our line will be laid with 
80-ib. steel; rock ballast; a maximum grade 
of 1% compensated, and a maximum of 4° 
curvature. We expect to make arrangements 
for the Missouri Pacific to operate their coast 
to coast trains from Council Grove to Kansas 
City over our line, via Topeka. This will save 
them nearly 40 miles and put Topeka on their 
through line.”’ 


ELECTRIC RAILWAYS. 


NEW YORK, N. Y.—The New York City 
Interborough Ry. Co. expects to have its 
I8Iist St. and Tremont Ave. lines finished by 
Nov. 1. This line will run from the 18ist 
St. station of the Broadway subway line 
through 180th St. and Tremont Ave. across 


to West Farms. Ultimately it will be ex- 
tended to Locust Point, on Long Island 
Sound. Another road the company will have 


in operation about the same time will be that 
known as the Kingsbridge road, which will 
connect with the subway at 225th St. and will 
intersect the 180th St. line at Southern Boule- 
vard. Work is also progressing rapidly on 
the Ogden Ave. line, which, the company’s 
officials say, will be in operation on or be- 
fore Sept. 1. This road will extend north 
in Ogden Ave. from the 155th St. station of 
the Sixth Ave. elevated line. A. E. Kal- 
bach, 13 Park row, is Mgr. and Engr. 


ONEIDA, N. Y.—The Oneida Ry. Co. will 
build an extension to Kenwood, a suburb of 


this city. Bs Loomis Allen is Gen. Mer., 
Utica, N. Y. 
LONG ISLAND CITY, N. Y¥.—The New 


York & Queens County Ry. Co. may extend 
its lines to Whitestone and Bay Side, Long 
Island. F. L. Fuller, 9 Borden Ave., Long 
Island City, is Gen. Mer. 


NEWARK, N. J.—The Morris County Trac- 
tion Co. was granted permission to lay 
tracks in Springfield Ave., from Main St., 
Millburn, to the line in Maplewood, by the 
road committee of the Board of Freeholders 
at a meeting held on Aug. 5. The permis- 
sion carries with it conditions that the com- 
pany pave the space between the tracks and 
for a space of 18 ins. on each side with 
granite blocks, and the remainder of the 
thoroughfare with telford. Provision is also 
made that the company shall pave between 
the curbs wherever the Freeholders consider 
it necessary. The Morris County Co. now 
has a line in operation from Millburn to 
Summit, and with the completion of its line 
from Millburn to Maplewood passengers can 
go to the latter place by the Public Service 
ears and thence on to Summit by the Morris 
al line. F. H. Alleman, Mgr., Summit, 


GRAHAM, W. VA.—C. W. Keister, of the 
Graham Hardware Co., states, according to 
the Manufacturers’ Record, that a 2-mile ex- 
tension of street-car line is needed by the 
town of Graham, and also an electric plant. 
It is desired to interest outsiders. 

ELKINS, W. VA.—J. E. Morgan, Vice- 
Pres. and Gen. Mgr. of the Elkins Electric 
Railway Co., announces that the company 
will do its own construction, building a line 
in Elkins and also an extension from Elkins 
to Belington, W. Va., twelve miles, and pos- 
sibly farther. Taylor & Taylor, of Elkins, 
W. Va., are the Engrs. Noted on June 27. 

MEMPHIS, TENN.—The South Memphis 
Traction Co. has applied to the County Reg- 
ister for a charter to construct several new 
lines in South Memphis. According to pres- 
ent plans, five lines will be built, two from 
Memphis to South Memphis. Another line 
is to be a cross line going from Mississippi 
River up Mallory Ave. to Lauderdale, at 
which point a connection will be made with 
the line recently completed by the Memphis 
Street Ry. Co., which goes to the plant of the 
South Memphis Warehouse Co. Right-of-way 
will be asked for from the intersection of 
Front St. and Monroe Ave. east on Monroe 
to DeSoto to the southern limits of the city. 
From there the line will run south on La- 
tham to Mallory Ave., and from there west 
on Mallory Ave. to the river. The incorpor- 
ators of the company are: K. D. McKellar, 
James F. Hunter, W. E. Gage, W. G. Thomas 
and C. W. Edmonds. 

ALLIANCE, OHIO.—The Youngstown, Alli- 
ance & Akron Railway Co. has been incor- 
porated by T. H. Given, Pres. of the Farm- 
ers’ National Bank, Pittsburg; M. K. Mc- 
Millin, capitalist, Pittsburg, and E. H. 
Brosius, Hugh Blakeley and R. 8S. Kaylor, 
of Alliance. Right-of-way between Alliance 
and Akron has already been secured and 
work is to begin at once to secure right-of- 
way from Alliance to Youngstown. It is in 
fact for this purpose that the capital stock 
of $10,000 is to be used; as soon as prelim- 
inary work is completed the stock will be in- 
creased to $2,000,000. 


TOLEDO, OHIO.—The Toledo & Fort 
Wayne Electric Railway Co., of Cleveland, 
eg capital stock, has been incorporated 

J. Pinney, H. J. Nord, Lewis A. 
Goldstela, Thomas C. Willard and John B. 
Lowry. They will construct, maintain and 
operate an electric railway connecting Toledo 
and Fort Wayne, Ind., passing through Lu- 
cas, Defiance and Williams Counties, in Ohio, 
and Allen County, in Indiana. 


DETROIT, MICH.—Antoine Robert, 180 
St. James St., Montreal, Que., is promoting 
an electric railway which will run from 
Adrian to Detroit. It will be known as the 
Detroit & Adrian Traction Co., and it will 
be capitalized at $2,000,000. It is reported 
that the company has received liberal fran- 
chises from Adrian, Tecumseh and Milan. 
Outside the cities the road will be built on a 
private right-of-way. 


MANKATO, MINN.—Articles of incorpor- 
ation have been filed by the Mankato E.ec- 
tric Traction Co., with the Secretary of 
State. The organization is a West Virginia 
corporation. It is to build an_ electric 
railway in Mankato. The capital is $200,000, 
of which $75,000 is preferred 5% stock. The 
incorporators are as follows: A. J. Whipple, 
Glencoe, Ill.; Celin C. H. Tyffe, A. M. 
Hewes, E. D. Adcock and M. J. Porter, of 
Chicago. Noted on July 25. W. Hixon, 
Mankato, Pres., writes us that contracts will 
be let immediately for constructing about 
six miles of new railway in Mankato for the 
Mankato Electric Traction Co. Work on 
surveys has been completed and right-of-way 
and capital for construction have been ob- 
tained. Fred. Kron is Vice-Pres.; W. D. 
Willard is Secy. and Treas.; H. E. Hance is 
Supt. Noted also on May 23. 


COFFEYVILLE, KAN.—We are advised by 
F. B. Shirley, Pres. and Gen. Mgr. of the 
Kansas Traction Co., Coffeyville, that this 
company intends te let contracts in Novem- 
ber for construction of its proposed electric 
road from Coffeyville to Kansas City, Mo., via 
Lawrence and Topeka, 225 miles. The work 
will be all new, low grade, mostly heavy, with 
50 miles medium construction. Surveys will 
be completed about Oct. 15. Right-of-way is 
being obtained. Engineers are now in the 
field. 


JOPLIN, MO.—The Joplin & Pittsburg St. 
Ry. Co. has filed with the City Clerk its 
written acceptance of the amended franchise 
granted by the City Council. D. B. Holmes, 
Pres., has deposited $10,000 with the City 
Treasurer as a forfeiture if the company does 
not fulfill the terms of the franchise, as 
amended. Work on the construction of the 
interurban line between Joplin and Pitts- 
burg will be started as soon as a right-of- 
way can be obtained. Noted fully on July 25. 


RUSSELLVILLE, ARK.—We are officially 
informed that the Russellville & Ozark Moun- 
tain Traction Light & Power Co. will build 
a line from Russellville to Dover, Ark., 10% 
miles long. Surveys are made and right-of- 
way obtained. Adam J. Robinson, Pine 
Bluff, Pres. of the Southern Emgineering & 
Construction Co., and also Pres, of the Trac- 
tion Co., has been granted a 50-year fran- 
chise in Russellville for an electric railway 
and for a light and power plant. Edwin 
Cook, Pine Bluff, is Ch. Engr. (See under 
Light and Power Plants in this issue.) 

PINE BLUFF, ARK.—J. M. Rose, Attor- 
ney, 314% West Markham St., Little Rock, 
Ark., states that the Little Rock & Pine 
Bluff Traction Co., recently incorporated with 
$1,000,000 capital, will build a line from 
Little Rock to Pine Bluff, on the north side 
of the Arkansas River, with a branch to 
Stuttgart, Ark.; total length, 70 miles. J. 
J. Fiske, of Chicago, Pres. and Gen. Mer.; 
W. H. Langford, Pine Bluff, Vice-Pres.: J. 
M. Rose, Little Rock, Secy. and Treas. En- 
gineer not yet chosen, but survey probably 
will begin soon. 

TULSA, IND. T.—J. Robert Rurnham, Ch. 
Engr. of the Mid-Continent Traction Co., 
Tulsa, advises us that company has let no 
contracts yet for construction of its line. 
Right-of-way is partly secured. Survey has 
been begun, The line will be 21 miles long 
and will run from Tulsa to Red Fork, Sapulpa 
and the Glen Pool oil field. F. L. Smart, 
Kansas City Mo., is Pres.; Graham Burn- 
ham is Secy., Tulsa. The railway will con- 
nect three towns and accommodate a popu- 
lation of about 50,000. Noted on July 11. 

PASCO, WASH.—Miles C. Moore, Pres. of 
the Columbia & Walla Walla Traction Co., 
Walla Walla, Wash., advises us that this 
company proposes to build from Pasco, via 
Wallula and Walla Walla, to Dayton, Wash., 
and to Lewiston, Idaho, 150 miles. Survey 
has been run and right-of-way secured as far 
as Dayton. 

SEATTLE. WASH.—N. J. Wightman and 
Cc. J. Muckler, who were granted a fran- 
chise for the proposed Shore Line Elec. Ry., 
to maintain their franchise have deposited 
$10,000 with the city. The route for which 
plans have been filed is along Spokane Ave., 
from the city limits, Fourth Ave. South, 
Fourth Ave. and Westlake Ave., with a loop 
at Stewart St., and around the present City 
Hall. Work will be started soon. 

WENATCHEE, WASH.—The Chelan Elec- 
tric Co. has been incorporated with capital 
of $500.000, to build an electric railway from 
Wenatchee to the western part of Washing- 
ton. The officers of the company are: J. T. 
McChesney, Pres.; KE. C. Mony, Secv. Other 
trustees are: H. P. Scott, of Wilmington, 
Del.; J. A. Coleman and F. H. Brownell. It 
is reported that the route starts at a point 
near Wenatchee, following the Columbia 
River to Lake Chelan, thence north to the 
Okanogan River, and from there to the end 
of the state. Lighting and water privileges 
for all towns along the Chelan River are in- 
cluded in the articles. 

GLENDALE, CAL.—At a recent mass mect- 
ing here the citizens accepted the terms 
upon which the Los Angeles Railway Co. 
will build a line into this city. The railway 
asks for private right-of-way on Verduro 
Road to a point between Third and Fourth 
€ts. to run from there to B St. within three 
blocks of Glendale Ave. In addition to this 
a bonus of $20,000 is asked. G. J. Kuhrts, 
Ch. Engr., Los Angeles, 


LIGHT AND POWER PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 


BELLOWS FALLS, VT.—It is proposed to 
construct dam across the Connecticut River 
at Sumner’s Falls, 31 miles north of Bel- 
lows Falls, six miles south of White River 
Junction and between Hartland and North 
Hartland. At that point the river po 
through a narrow gorge and a $9,000 d 
will develop 7,000 HP. The Bellows Falls 
Canal Co. owns the dam rights there. Sur- 
veys are being made this summer and plans 
drawn for building the dam. It is not prob- 
able that the dam will be built this season, 
but work may be begun next spring. When 
the dam is built the power will be used for 
generating electricity, which will be sold 
to any desiring to purchase. Arrangements 
will be made for conveying all the power 
to Bellows Falls if. there is demand here for 
it. If not wanted there it will be sold in 
White River Junction, Hanover, Lebanon, 
Windsor and Claremont. 

WATERBURY, CONN.—Power for oper- 
ating the plants of the Benedict & Burnham 
Mfe. Co. and the Holmes, Booth & Haydens 
Mfg. Co., two of the large underlying prop- 
erties of the American Brass Company, will 
be supplied from a single boiler plant as 
soon as the necessary arrangements can be 
made. The boiler plant will be lécated on 
the east side of the Naugatuck River, and 
the steam for the Holmes, Booth & Haydens 
plant, which is located on the west side of 
the river, will be conveyed under the stream 
in pipes. It is believed that by the use of a 
combination power plant a_ substantial 
economy, especially in the matter of labor, 
can be effected. 

*WEST POINT. N. Y.—Bids are asked un- 
til noon. Aug. 26. by Maj. J. M. Carson. 
Q. M.. U. S. M. A., for furnishing treated 
iron pipe for electric ducts. 

NIAGARA FALLS, N. Y.—The Niagara 
State Reservation Commission has awarded 
contract for construction of lighting system 
on state lands in this city to the F. 
LITTLE ELECTRICAL CO., of Buffalo, for 
$13.731. It is to be completed within 90 
days. 

MADISON, N. J.—S. G. Willets, - Boro. 
Clerk, states that the Light Committee has 
under consideration the doubling of the 


capacity of the municipal electric light plant, 
and may recommend same to Council at the 
Avgust meeting. 

NEWARK, N. J.—Bids are asked until 7.30 
p. m., Aug. 23, by the Special Committee 
on Electric Lighting of the Common Council 


for furnishing and installing « 
plant in City-Hall, to include 
Three engines and three elec: 
steam piping, etc.; switchboa, 
wiring, etc.; foundations and; 

equipment. James M. Seym 


Engr., 55 Lawrence St., N; 
City Clk. 
CAMDEN, N. J.—Balling; 

Archs., 1200 Chestnut St., Ph 


have completed plans for "two 
tory buildings and a power pla; 
for the Victor Talking acain 
den, at a cost of $200,000. T: 
will have a capacity of 4,000 Hi 
WASHINGTON, D. C.—The | 
tric Power Co. will erect a 
Sherman and Harvard Sts., N 
to furnish better service to ¢) 
is reported. H. W. Fuller is 
POCOMOKE CITY, MD.—R. 
owner and manager of the Si. 
tric Light Co., states that he ts ; 
stall a 100-HP. boiler and a 2 Sear 


connected unit in the plant thi 
KINGS MOUNTAIN, N. c.—< 1a 


to issue $50,000 of bonds for w: reais aa 
an electric light plant. or 

HICKORY, N. C.—The Brook: Mills has 
awarded contract to ABEE & 
Hickory, N. C., for construction tor e and 
concrete dam to develop pow: The dar 
will cost about $18,000. ra 


AIKEN, S&S. C.—The Caroli: 
Power Co., H. M. Dibble, Pres., 
meeting to consider issuing $40 

CORNELIA, GA.—L. F. Ma 
Clerk, states that an election 
Aug. 12 to vote on the proposit 
lishing a municipal electric ligh: 
this city. 

SELMA, ALA.—The Selma St): 
urban Railway Co. may soon 
struction of proposed power pla: 
ported that a dam will be co: 
Mulberry Creek in Autauga Cou 
erate power, which will be tra 
electricity for operating the 
railway and for lighting purpo 
Abbott is Pres. and Pur. Agt. 

KNOXVILLE, TENN. — 
Power Co. will undertake the 
this fall of its proposed water-pow ! 
plant. It is said that this proposition ip- 
volves the construction of a dam Sv ft high 
and 500 ft. long, a tunnel 5,700 f. long a 
three miles of canal, to develop 1.000 HP. 
to be transmitted by electricity for power 
and lighting. The plant will be ited on 
Little River, 40 miles from Knoxville. Chas 
H. Treat, Washington, D. C., is P: John 
T. Wilder, Knoxville, is Gen. Me: 

LAWRENCEBURG, TENN.—Biids will be 


truction 


received until Aug. 20 by Jas. T. Dunn, City 
Secy., for $25,000 of water and light bonds. 
NEWPORT, KY.—The City Council is re- 


ported to be in favor of establishing a munic- 
ipal electric light plant. 


“ MILTON, OHIO.—Bids are asked by John 


Coate, Village Clerk (post-office address, West 
Milton), until Sept. 16, for lighting the village 
with 30 enclosed arc lamps and a few incan- 
descent lamps in clusters. The successful 
bidder will be given a franchise and commer- 


cial lighting privilege. 
ARLINGTON, OHIO.—O. T. Castor, Vi lage 
Clk., states that bids for bonds, also 
struction of electric light plant will te 
opened on Aug. 27 by the Village Coun 


INDIANAPOLIS, IND.—The trustees of ‘the 
Woman’s Prison will receive bids at the 
office of R. P. Daggett, Arch., S+ Lemeke 
Bldg., until Aug. 28, for the installation of a 


heating and lighting plant in the Woman's 
Prison. Fannie McKee, Pres. 


PRINCETON, IND.—The PRACTICAL GAS 
CONSTRUCTION CO., of North Chicago, Ill, 
has secured the contract for constructing an 
artificial gas plant for the Consumers’ Gas & 
Light Co. Cost, about $60,000. Noted on 
Aug. 1. J. A Bower is Gen. Mgr. of the con- 


struction company. 

PERU, IND.—The Peru Chemica! Gas Co 
has been incorporated to construct and equip 
an artificial gas plant. J. O. Cole, Wm. Hart 
and J. T. Armitage are the directors. 


WYANDOTTE, MICH.—Jas. ©. Pinson, 
City Clerk, states that the citizens voted on 
July 29 to issue $20,000 of bonds for im- 
proving the municipal electric |ght plant 
A. 8. McClinahen is Supt. 

BAY CITY, MICH.—The Commo Council 
has decided to remove the East S'\e electric 
lighting station from its present |ocation at 
Eleventh and Jefferson Sts. to th: i water- 
works building on the west side of ‘he river. 
The proposed change will cost with 
a saving of $5,000 a year in fue! and other 
expenses now necessary. Wm. !! fF itzhugh 
is Mgr. and Ch. Engr. 

BOVEY, MINN.—Frank MecConick, of 
Duluth, has been granted a to 

rate an electric lighting pls in this 
place. 


DAWSON, MINN.—See under \\ater Sup- 
ply—Irrigation. 

WOOD RIVER, NEB.—The City Council is 
reported to have decided to cons!) a light- 
ing plant and water-works syst: 


FREMONT, NEB.—The City uncil - 
decided to construct a new elec’ light aad 
water-works station, at an esti: ‘ed cost 0 
about $65,000. The plant is to ready for 
operation by Nov. 15. C. A. apman ; 
Consult. Engr. J. H. Matthews Supt, an 
Mgr. of city water and electr ht = 

SIOUX FALLS, S. DAK.—Th» Falls 
Light & Power Co. will constr 4 dam a0 


hydro-electric power plant at © 1x Falls, © 


develop 3,300 HP., at an esti: ‘ed cost Po 
$200,000 “In connection with 
company expects to constr 100 
reservoir at Lake Poinsett, S. | = Big 
miles north, to regulate the flow of t A. is 
Sioux River. The cost of this ‘ter Wo 


estimated at about $65,000. Surveys 

Lakes. Pojnsett and Kampeska 

under the direction of Samue! |. Lea. 
., Pierre, S. Dak. 
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- N. DAK.—An electric light 
LA ected this 
. LE K.—We are officially 
Ehgr., 401% Main 
eave Ark., bas prepared plans and 
‘op @ masonry and concrete 
ussellville & Ozark Mountain 

. & Power Co., to be con- 
Illinois Bayou near Russell- 
specifications can be seen 
~ orice, Pine Bluff, or at Brooks 
; Russellville. Bids are asked 
ay Aug. 24. Bidders are re- 
site where dam is to be con- 
e also under Electric Railways 


TEX.—Plans are being 


terprises. 
electric power enterp 

electrical interests, Topresented 
ienry, of Denver, Colo. 
less than $3,000,000 in 
ay of a power plant here and build- 
lines to cities and towns 
+s territory. It is proposed to use 
By for fuel, and options have been 
4 ‘oon a number of the principal 
so his territory by Mr. Henry and 
pa It is claimed that the cost of 
asso. the power plant located here will 
to 75 ets, per ton. A system 
sion lines is to be to 
sith of 75 miles and power fur- 
Power and lighting 
ers are now being made with towns 
trial concerns in the territory to 
~ re | by the proposed system. It is 
stated tbat the prospects are favorable for 
cnouen vusimess being obtained in Waco, 
Aust.n, /aylor, Bolton, Temple, Cameron, 
Brya 4 Marlin alone, to justify the es- 
tablisbment of the plant. There are many 
sma! ‘owns which may use lights and 
yower 
RED FORK, IND. T.—The Red Fork 
Power & Development Co. will build an 


.etric power plant, it is stated, expending 
$100,000 Nor buildings and equipment 
yinery. The company is planning to 
factories, to construct artificial lake 
with a water surface of 111 acres, build 
amusement resorts, ete. F. L. Smart is 
pres,,; Graham Burnham, Vice-Pres. an 
Gen. Mer., and J, E. Dunn, Treas. J. Rob- 
ert Buroham is Engr.-in-Charge. 

SILVER CITY, N. MEX.—A. D. Coleman, 
Electrical Engr., 1608 Amsterdam Ave., New 
York, in care of Trimfidi, states that the 
Forest Power Co., of which D, E. Woods is 
Pres., will construct an electric plant, to 
cost about $250,000. Noted on July 25. 

WENATCHEB, WASH.—Arthur Gunn, 
Pres. of the Wenatchee Blectric Co., has ap- 
plied to the City Council for a franchise for 
a gas plant for the city of Wenatchee. The 
matter was referred to the corporation com- 
mittee. 

TACOMA, WASH.—Bids were received as 
follows on July 31 by Owen Woods, Comr. 
of Public Works, for the construction of the 
municipal power plant: Geo. Milton Savage 
Co., hydraulic power plant of 10,000 HP., 
$1,750,000; steam turbine plant of 4,000 HP., 
$440,000. Jas. C. Drake, steam or turbine 
plant of 4,000 HP., $500,000. The bids 
were submitted to Council to select the best 
bid with the view of submitting the propo- 
sition to the people. 

ALBANY, ORE.—James Steel, of Portland, 
has applied to the City Council here for a 
25-year franchise. He says that if this is 
granted, he will, within three months, begin 
the erection of a plant, to be completed 
within a year. 

SAN BERNARDINO, CAL.—The San Ber- 
nardino Gas & Electric Co., controlled by the 
Pacific Light & Power Co., of Los Angeles, is 
to spend $17,000 at once in enlarging its 
street plant, it is reported. G. O. Newman 
is Ch, Engr., Los Angeles. 

CAMPBELLFORD, ONT.—Bids are asked 
until Sept. 5 (extension of date), by W. J. 
Doxsee, Mayor, for rock-cutting, concrete 
work, turbine wheels, generators, etc., for 
4,000 HP., and about 24 miles of transmis- 
sion line for power development at Middle 
Falls on the Trent River. John 8. Field- 
ing, Consulting Engr., 15 Toronto St., To- 
ronto, Noted last week. 

VANCOUVER, B. C.—The British Colum- 
bia Power & Electric Co., Vancouver, B. C., 
is contemplating developing water power on 
the Cheakamus River, at the head of Howe 
Sound. Hermon & Burwell, Hydraulic Engrs., 
have made a report on the power. hree 
development schemes are outlined in this 
report, one by means of which 100,000 HP. 
can be secured under a head n¢# AAG ft.; an- 
other, which will give 75,000 HP. at head 
of 400 ft., and a third whereby 20,000 HP. 
at a head of 115 ft. can be secured. The 

port shows that the power plant will be 
loci'ed 16 miles from tidewater and two 
are open for the transmission line to 
ar ver, one along the eastern shore of 
Howe Sound and northern shore of the En- 
‘ay and the Inlet to the Second Nar- 


2 


Tows, and the other via the valley of Sey- 
m¢ Creek to the Second Narrows. The 
di » are 61 and 47 miles respectively. 
It is )roposed to transmit at 50,000 volts. 
BRIDGES. 
(* ''s that this work is advertised in 
Engineering News.) 

SI ‘FIELD, MASS.—The Board of Su- 
pert has let contract for furnishing 
= ‘or the South End and St. James 
ses to thesE. A. BLODGETT LUM- 
this city. Roswell L. Gardner 
SURY, CONN.—The following bids 
ie ‘ed July 30 by the Board of Public 
onstructing steel concrete bridge 
ue “iver at Liberty St.: Edward Mc- 
ana 5.116; Gardner G. Riggs, $15,718, 
$1: T. Ley & Co., Springfield, Mass., 

‘cert A. Cairns is City Engr. 

RK, N. Y.—Bids are asked by the 
rn t of Water Supply, Gas and Elec- 
O'Brien omr., until 2 p. m., 
cross Biers for two 


MEDFORD N. J.—The County Freeholders 
have let contract for constructing bridge at 
Kirby’s Mills, near Medford, to the NEW 
JERSEY & WEST VIRGINIA BRIDGE CO., 
for $4,675. 

BEAVER, PA.—The Pittsburg & Lake 
Erie R. R. Co. will probably construct canti- 
lever bridge over Ohio River, between Mon- 
aca and Beaver. J. A. Atwood, at Pittsburg, 
Pa, is Ch. Engr. 

EMPORIA, PA.—Bids are asked until Aug. 
20 by the Board of County Commissioners, 
J. W. Lewis, Chn., for constructing substruc- 
ture and superstructure of a highway bridge 
in Shippen Township. 

PHILADELPHIA, .PA.—The Pennsylvania 
R. R. Co. has awarded contract for construct- 
ing elevated structure and bridges on Tren- 
ton Ave., between Cambria and Venango Sts., 
to JAMES McGRAW & CO., 4707 Baltimore 
Ave., Philadelphia. Alex. C. Shand, at 
Philadelphia, is Ch. Engr. ! 

HARRISBURG, PA.—The Board of Public 
Works has let contract for reconstructing the 
reinforced concrete Mulberry St. bridge to 
McCORMICK & CO., 14 South Broad St., 
Philadelphia, Pa., for $260,046. M. B. Cow- 
den is City Engr. 

WASHINGTON, PA—The Pennsylvania R. 
R. Co. will construct concrete bridge across 
Monongahela River and the Washington 
branch. The bridge will be constructed on 
solid rock, 35 ft. below level of the pike, 40 
ft. wide, with 80-ft. span and footwalk on 
south side. The approaches will be 50 ft. in 
length and constructed of solid concrete. 
Estimated cost, $20,000. A temporary bridge 
will also be constructed. Alex. C. Shand, at 
Philadelphia, is Ch. Engr. 

WASHINGTON, D. C.—The following bids 
were received Aug. 10 by the District Com- 
missioners for construction of bridge over 
the Baltimore & Ohio R. R. tracks, on line 
of Monroe St., extended: C. B. 
Co., 10 East Lexington St., Baltimore, $32,- 
400; Penn Bridge Co., Beaver Falls, Pa., $35,- 
144; James J. Overn, 335 Delaware Ave., 
N. E., Washington, $34,500. ‘ 

MORGANTOWN, W. VA.—The County 
Court has let contract for constructing steel 
bridge over Hartman’s Run to the CANTON 
BRIDGE,_CO, Canton, Ohio, for $10,500. 

GREENVILLE, S. C.—Bids are asked by 
J. P. Goodwin, Superv. of Greenville County, 
and S. O. Jackson, Superv. of Anderson 
County, until Aug. 20 for constructing two 
bridges across Saluda River. 

LAURENS, S. C.—The Charleston & West- 
ern Carolina Ry. Co. will construct steel 


viaduct across South Tyger River, between ~ 


Laurens and Spartanburg. Estimated cost, 

: . G. G. Lynch ,of Augusta, Ga., is 
Gen. Supt. A. H. Porter, of Augusta, is 
Roadway Engr. 

ELBERTON, GA.—The Commissioners of 
Elbert and Wilkes Counties have let contract 
for erecting steel bridge across Broad River 
at Bell’s Ferry to the ROANOKE BRIDGE 
CO., of Roanoke, Va., for $4,725. 

HATTIESBURG, MISS.—The following bids 
have been received by the City Council for 
constructing four steel bridges across Gordon 
Creek, at West Pine, Busman and Main Sts. 
and River Ave.: Vincennes Bridge Co., Vin- 
cennes, Ind., $13,115; Ottumwa Bridge Co., 
$13,805; Virginia Bridge & Iron Co., Roanoke, 
Va., $13,795; American Bridge Co., 42 Broad- 
way, New York, $14,986; Missouri Valley 
Bridge & Iron Wks., Leavenworth, Kan., 
$14,988; Joliet Bridge & Iron Co., Joliet, Ill., 
$14,840; Converse Bridge & Iron Co., $13,650; 
Penn Bridge Co., Beaver Falls, Pa., $10,885; 
Midland Bridge & Iron Co., $20,600, and 
Southern Bridge & Iron Co., $14,845. Richard 
C. Huston is City Engr. 

SHREVEPORT, LA.—Plans will be pre- 

red by Ira G. Hendric for constructing 

ighway drawbridge across Red River, be- 
tween Shreveport and Bossier Parish. The 
river is 1,000 ft. wide at this point. 

*CATLETTSBURG, KY.—Bids are asked 
by Maj. J. G. Warren, Corps Engrs., U. 8. 
A., Cincinnati, Ohio, until 2 p. m., Sept. 3, 
for constructing service bridge at Lock No. 1, 
Big Sandy River, Catlettsburg. 

JEFFERSON, OHIO.—Bids are asked by 
the Board of County Commissioners until 1 
p. m., Sept. 2, for constructing reinforced 
concrete bridge at the State Road, Harts- 
grove Township. J. S. Matson is County 
Surv. 

SANDUSKY, OHIO.—Bids are asked until 
Aug. 23 by the Board of County Commis- 
sioners for constructing bridge over Mills 
Creek at Monroe St. Chas. Kubach is County 
Audr. 

YOUNGSTOWN, OHIO.—Bids are asked 
until Aug. 19 by the Board of County Com- 
missioners for constructing riveted highway 
bridge over Beaver Creek in Goslien Town- 
ship. W. B. Jones is County Audr. 

HAMILTON, OHIO.—The County Commis- 
sioners have awarded contract for construct- 
ing riveted truss bridge in Madison Township 
to the OREGONIA BRIDGE CO. 

COLUMBUS, OHIO.—Bids are asked by the 
County Commissioners until Sept. 4 for the 
following bridge work: Engineer's estimate 
No. 818—Superstructure and roadway con- 
struction of the Holt bridge in Franklin 
Township. No. 819—Concrete encasing of 
pier of Chenoweth Mill Bridge in Pleasant 
Township. No. 820—Hauling and spreading 
furnace slag on east approach of Clickenger 
Bridge in Hamilton Township. 

MASSILLON, OHIO.—The Board of County 
Commissioners has let contract for construct- 
ing concrete bridge at West Tremont St. to 
E. J. LANDOR, of Canton, Ohio, for $24,000. 

TERRE HAUTE, IND.—Bids are asked by 
the Board of County Commissioners until 11 
a. m., Aug. 24, for constructing the Fletcher 
Chappel bridge. The bridge to be constructed 
of concrete, steel reinforced, with 35-ft. span 
and elliptical arch type. Jerome W. Denehie 
is County Audr. 

EAST ST. LOUIS, ILL.—We are officially 
informed that the Board of Local Improve- 
ments has awarded contract for repairing the 

way viaduct across Cohopia Creek to 


the RUDE ENGINEERING CO., of this city, 
for $52,680. Bids were also received Aug. 1 
from the following: Union Bridge & Con- 
struction Co., Kansas City, Mo., $53,175; 
Pan-American Bridge Co., New Castle, Ind., 
$63,704, and Wright-Gallagher Construction 
Co., Chemical Blag., St. Louis, Mo., $55,748. 
W. J. Crocken is City Engr. 

KANSAS CE Y, MO.—The County Court 
has decided to construct three steel bridges. 

NEVADA CITY, COL.—JENKINS & 
WELLS, of Sacramento, have been awarded 
contract for constructing steel bridge across 
Trout Creek. Fred. M. Miller is County 
Surv. 

DENVER, COLO.—A viaduct will be con- 
structed at Wazee and 19th Sts. to North 
Denver. Estimated cost, $40,000. John B. 
Hunter is City Engr. 

GALLUP, N. MEX.—The County Commis- 
sioners have let contract for constructing 
bridge across Rio Puerco to W. HESSEL- 
DON. 

LOWELL, ORE.—The County Commission- 
ers have let contract for constructing bridge 
across Willamette River at Lowell to L. N. 
RONEY, for $6,295. 

LONGBEACH, CAL.—The contract for con- 
structing bulkheadings and abutments of the 
Salt Lake drawbridge over mouth of San 
Gabriel River has been let to the ATLANTIC, 
GULF & PACIFIC CO. 

OAKLAND, CAL.~-The Board of Super- 
visors has let contract for constructing 
bridge across Peralta Creek, at East 14th 
and Prospect Sts., to W. N. WHITMORE. 

FAIROAKS, CAL —The Board of County 
Supervisors has received bids for construct- 
ing the Fairoaks bridge across American 
River near Fairoaks, as follows: E. E. Berry, 
$100,000; James McGilvray and E. O. B.rge, 
$98,900; Cotton Bros., $97,000; C. J. Mat- 
thews, $94,500; Midland Bridge Co., Kansas 
City, Mo., $93,970; Healey, ‘ibbets & Co., 
$92,970; Pacific Construction Co., $80,357; 
Burrel Bridge & Construction Co., $88,400; 
Clark & Henry, $88,400, and Murvy «& Elwell, 
$85,300. 

WOODLAND, CAL.—We are officially ad- 
vised that the following bids were received 
Aug. 1 by the clerks of Yolo and Solano 
Counties, at Woodland and Fairfield, for con- 
structing reintorced concrete bridge across 
Putah Creek: W. N. CONCANON, Fairfield, 
Cal., $46,003 (awarded contract); F. P. Smith 
& Bro. and W. 8. C. Sievens, $54,669; Pa- 
cific Construction Co., $47,703, and Healy, 
Tibbets & Co,, $39,866. C. F. Hadsall is 
Clerk of Yolo County. 

INGOT, CAL.—Bids are asked by the Board 
of Supervisors, S. N. Witherow, Clk., until 
10 a. m., Sept. 3, for constructing stringer 
and truss bridge across Cow Creek at Ingot. 

WINNIPEG, MAN.—Bids will soon be 
asked by the Board of Control for con- 
struction of steel bridge in connection with 
the Point du Bois electrical development. 
Estimated cost, $40,000. 


BUILDINGS. 


(* denotes that this work is advertised in 
Engineering News.) 


BOSTON, MASS.—James T. Kelley, Arch., 
57 Mt. Vernon St., will have plans ready 
about Sept. 1 for a 15-room school house ip 
the West End. Estimated cost, $358,000. 
Hubbard & French, Consult. Engrs., 85 
Beach St. 

CHELSEA, MASS.—The contract for a hos- 
pital building in connection with the Sol- 
diers’ Home has been let to the GEORGE 
HOWARD & SONS CO., Brockton, Mass., at 
$175,000. Glough & Wardner and C. E. 
Patch, Archs., 52 Kilby St., Boston. 

HARTFORD, CONN.—The State Arsenal 
and Armory Commission on Aug. 2 awarded 
contract for building armory on the round- 
house site to A. R. WHITNEY, JR. & CO., 
135 Broadway, New York, for $463,884. This 
provides for a granite or marble exterior, 
for oak interior, for emergency gas lighting 
in the drill room and for plate glass. The 
commission advised that some light colored 
stone be used to harmonize with the Capitol 
and proposed library. Benj. W. Morris, 
Arch., 5 West 31st St. 


NEW YORK, N. Y.—Plans have been filed 
with building superintendent for a new 5- 
story Home and Institute for Seamen, to be 
built at Jane and West Sts. by the American 
Seamen's Friend Society, of which the Rev. 
Charlies Augustus Stoddard is head. The 
interior arrangement will comprise a_ res- 
taurant and a swimmiing pool in the base- 
ment, an assembly hall and a chapel and 
reading room on the main floor and social 
halls and dormitories on the upper stories. 
There will also Be a large bowling alley in 
an extension. The building is to cost $150,- 
— Boring & Tilton, 32 Broadway, are 

rehs. 


NEW YORK, N. Y.—Bids were received on 
Aug. 12 by the Board of Education for in- 
stalling (a) electric equipment and (b) heat- 
ing and ventilating apparatus in public 
schools as follows: No. 66 (a)—Griffin & Co., 
150 Nassau St., $12,594; Peet & Powers, 225 
Fourth Ave., $12,368; T. Fredk. Jackson, 592 
Columbus Ave., $11,78. No. 91 (a)—Peet & 
Powers, 225 Fourth Ave., $15,456; Griffin & 
Co., 150 Nassau St., $15,394. No. 13, Boro. 
Richmond, (b)—R. J. Sovereign, 63 Fifth 
Ave., $37,279; Blake & Williams, 211 West 
20th St., $30,699; Frank Dobson Co., 319 
East 53d St., $30,450; Wm. J. Olvaney, 177 
Christopher St., $33,380. 

F. Kellogg, 104 East 16th St., has pre- 
pared plans and is receiving estimates for 
alterations and 5-story brick addition to loft 
buildings, at 9-15 Park Pl., for the American 
News Co., 39 Chambers St. Cost, $150,000. 


NEW YORK, N. Y.—Charles C. Haight, 
452 Fifth Ave., has prepared plans for an 
armory, to be erected at 166th St. and 
Franklin Ave., for the Second Battery, Na- 
tional Guard. Cost, about $400,000. 

Schwartz & Gross, 35 West 2ist St., are 
preparing plans for a 12-story apartment 
building, 75 x 100 ft., on 116th St., west of 


Broadway, for Paterno Bros 
St. Cost, $200,000. 

Plans have been filed by McKim, Mead & 
White, Archs., 160 Fifth Ave., for enlarging 
the Metropolitan Museum of Art in Central 
Park. The additions will be two and three 
stories high, brick and stone, one annexed 
to the museum library on the south, 116 x 
188 ft.;-the second to be added to the ex- 
hibition halls on the north, 54 x 119, and the 
third to be 15 ft. frontage and 21 ft. deep 
at the east of the Hall of Sculpture The 


, 616 West 116th 


three additions are to cost $450,000 
Schwartz & Gross, Archs., 35 West Ist 
St., are preparing pians for a 12-story 


brick, limestone and terra cotta store and 
loft building, 50 «x 92 ft., at 48 and 50 West 
2ist St.. for the Fischel Realty Co Cost, 
about $200,000 

Boring & Tilton, Archs., 32 Broadway, will 
receive estimates for steam heating and 
plumbing for a schcol building for the New 
York -Protestant Episcopal School Cost, 
$200,000 

Chas. H. Schumann, 280 Broadway, will 
receive new bids for a ti-story red brick and 
stone bank building, 57 x 100 ft. at Tre- 
mont and Park Aves., for the Bronx Safe 
Deposit Co., on premises. Cost, $100,000. 

NEW YORK, N. Y.—Samuel Sass, Arch., 
23 Park Row, has completed plans for five 


6-story brick and = limestone tenement 


buildings, 40 100 ft.. on South First St 
near Marcy Ave., Borough of Brooklyn, for 
Leizerkowitz & Halprin, 935 Myrtle Ave., 
Boro. Brooklyn. Cost, about $200,000 
Neville & Bagge, Archs., 217 West 125th 
St., are preparing plans for a 10-story apart 
ment building, brick and stone, fireproof, 
100 « 125 ft., at Broadway and 112th St., for 
the Hall Realty Co., 3078S Broadway Esti 


mated cost, $750,000 

Radcliffe & Kelly, 3 West 29th St, are pre- 
paring plans for a 5-story apartment build 
ing, brick and stone,-at $22 Third Ave., for 
Wiiliam Bradley, $29 West 6Sth St Cost, 
$125,000 

It is reported that the Dayton Construction 


Co., 437 Fifth Ave., will soon receive est 

mates on a 12-story studio building, to cost 
$1,000,000, SO ft., on Tith St., east of 
Columbus Ave., for the Stuyvesant Co-opera- 


tion Buildings Brick and terra votta, fire- 
proofing, plate glass, tile and marble work, 
electric light fixtures and plumbing 

Warren & Wetmore, Archs., 3 East 33d 
St., will prepare plans for an institu‘e at 
Coenties Slip and South St., for the Sea 
men's Church Institute of the port of New 
York, to cost approximately $350,000 


The Fleischmann Realty & Construction Co., 
170 Broadway, is receiving estimates fpr a 
2-story bank and office building, brick and 


stone, fireproof, 366% 126 ft., at Fifth 
Ave., to cost about $200,000. Also for three 
brick and stone 6-story store and flat build 
ings, 100 x 125 ft., at Old Broadway and 
130th St., to cost $150,000 

NEW YORK, N. Y.—Bids are asked by 
Arthur J. O'Keeffe, Act. Police Comr., until 
10 a. m., Aug. 26, for furnishing all the ta 
bor and furnishing and erecting all the ma 
terials necessary to build and complete the 
alterations to the interior arrangement (ex 
cepting as to heating and ventilating system, 
boilers and steam piping) of the new build- 
ing on the block bounded by Grand, Centre 
and Broome Sts. and Centre Market PI., 
Boro. of Manhattan, for headquarters for 
the police department. 

Bids are asked by Hugh Bonner, Deputy 
Fire Comr., until 10.30 a. m., Aug. 23, for 
alterations and additions to several volunteer 
firehouses in Boro. Queens 

Bids are asked by Hugh Bononer, Deputy 
Fire Comr., until 10.30 a. m., Aug. 28, for 
furnishing all the labor and materials re 
quired for the erection and completion ofa 
new building for an engine company to be 
located on White Plains Ave., south of 230¢h 
St., (146th Ave.), Boro. of the Bronx, and for 
furnishing all the labor and materials re 
quired for the erection and completion of a 
new building for an engine and hook and 
ladder company at Rockaway Ave. and Ave 
F, Boro. Brooklyn. 

JAMAICA (L. N. Y¥.—The Jamaica & 
Long Island Realty Co., 187 Montague St., 
Brooklyn, may build a combination 6-story 
hotel and theater in Jamaica to cost about 
$250,000. Ernest M. Hungerford is Secy 

ALBANY, N. Y.—The M. L. RYER BLDG 
CO., 356 State St., Albany, has the contract 
to erect the First National Bank Building, at 
35 State St.: the JAS. HUNTER HEATING 
& CONSTRUCTION CO., 1 Chureh St.. the 
contract for the heating plant tn this build- 
ing, and M. DELAHANTY'S SON, 32 Green 
St., the contract for the plumbing. The total 
cost of the work is to be about $125,000 

BROOKLYN, N. Y.—General contract has 
been awarded to HENRY F. BOOTH, 1123 
Broadway, New York, for a church, at Park- 
ville, Boro. of Brooklyn, for the Church of 
St. Rose of Lima. Cost, about $100,000. 

PHILADELPHIA,- PA. — The Women’s 
Medical College, 21st and North College Ave., 
has plans ready for bids for a 7-story hos- 
pital building, at the above location. Brick 
and steel, stone trimmings, fireproof. 

THOMAS M. SEEDS, JR., 1207 Race St., 
has been awarded a contract by Newman & 
Harris, Archs., Land Title Bldg., for the ex- 
tensive alterations and additions that are to 
be made to the Art Club, at Broad and Chan- 
cellor Sts. The plans provide for a 6-story 
addition in the rear, to measure 40 « 69 feet, 
and covering the area occupied by the art 
gallery. Cost, $100,000. 

PITTSBURG, PA.—Plans are being pre- 
pared by the Baltimore & Ohio R. R. Co 
for a warehouse system to cost $3,500,000 in 
the Twelfth Ward. St. Stanislaus’ Roman 
Catholic Church property has been thought 
of as the site. The company will erect three 
buildings, each eight stories high, equipped 
with refrigerating plants. The land for the 
warehouse will cost $1,500,000 and the build- 
ings $2,500,000. D. D. Carothers, Baltimere, 
Md., is Ch. Enagr. 

GREENSBURG, PA.—It is reported that 
the Westmoreland National Bank will erect a 
$200,000 banking house on Main St., Greens- 
burg, from plans made by Topp & Blair, 
Westinghouse Bidg., Pittsburg. 
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WASHINGTON, D. C.—Bids are asked by 
Maj. J. T. Crabbs, Quartermaster, Walter 
Reed Army General Hospital, Takoma sub- 
station, un.il Aug. 23 for construction, in- 
cluding piumbinug, gaspiping and electric 
lighting, double set of hospital corps ser- 
geants quarters . 

Three airing sheds for the equipment of 


Puluman cars, a storehouse and a power 


house are to be built near the new union 
stauion. One of the buildings is already be- 
gun, near the T St. bridge, N. E. Act ord- 
ing to the contract awarded to EDWARD 
BKADY & SON, of Baltimore, by the Balti- 
more and Ohio R. R. Co., the total cost will 
be $200,000 The airing sheds will be suv 
fee: tong, covered with a glass roof, so that 
the bed clothing and tabie linen may be 
spread in the sun The storehouse is to be 
four stories high, made of brick and con- 
crete It will be used for car supplies, pro 
visions, etc., and will contain rooms for em 


ployes 
BALTIMORE, MD.—A 1-story addition will 
be made to the post-office. Appropriat.on, 


$125,000 

Mciver & Piel, builders, 2315 Edmondson 
Ave., have completed plans for 50 2-story 
dwellings to be erected on Edmondson Ave., 
between Second and Fourth Sts Buildings 
will be of brick with bay windows and porch 
fronts Estimated cost, $100,000 

EDWARD BRADY & SON have been 
awarded contracts by the Merchants & 
Mine:s’ Transportation Company for the erec- 
tion of a group of buildings on Pier No. 3, 
which has been leased by the above com- 
pany from the city for-a long term of years 
The structures will comprise a 2-story office 
building, 75 x 7S feet, and two storage 
sheds, one measuring 73 x 652 tt. and the 
other 72 x 741 ft. The buildings are to be 
of timber framing and covered with corru- 
gated sheet iron The improvements are 
estimated to cost about $100,000 

PENSACOLA, FLA.—Bids will be received 
about Oct. 1 for construc.ion of bank build- 
ing for American National Bank. It will be 
ww 20 ft., ten stories, brick and terra cotta, 
fireproof construction. Cost, about $225,000 
Carpenter, Blair & Gould are Are — 475 
Fifth Ave., New York 

MONTGOMERY, ALA.—N. J. Bell has had 
plans prep ared by Ausfelt & Blount for erec- 
tion of proposed office building, ten stories, 
of brick and stone construction, with plate 
giass, marble, mosaic and tile work, gas and 
electricity, plumbing. Cost, $200,000. Bids 
are being received by architects 

MEMPHIS, TENN.—Contract to erect the 
9-story fireproof hotel for Isele Bros. has 
been awarded to the SELDEN-BRECK CO., 
of Memphis, at $364,633, it is stated 
HODGENVILLE, KY.—John Russell Pope, 
Arch., 1133 Broadway, New York, is prepar- 
ing plans for a 1-story marble museum, at 
Hodgenville, for the Lincoln Memorial Asso 
ciation. Probable cost, $150,000 

HAMILTON, OHIO.—Bids are asked un 
til 3 p. m., Sept. 24, by James Knox Tay- 
lor, Supervis. Arch,, Treasury Dept., Wash- 
ington, for the construct’on (including 
plumbing gas-piping, heating apparatus, 
electric conduits and wiring) of the U. 8. 
post-office building at Hamilton 

ATHENS, OHIO.—Bids are asked by the 
Athens Masonic Temple Co. un#il 1 p. m., 
Aug. 31, for the construction of a i-story 
Masonic temple Plans, ete., at office of 
secretary and at office of Elmer L. Gerber, 
Arch., Dayton, Ohio. W. E. Peters, Secy. 
Bids are asked until noon, Aug. 20, for an 
addition and alterations in the main build- 
ing at the Athens State Hospital, Athens 
Dr. J. T. Hanson, Supt., Athens State Hos 
pital Frank L. Packard, Arch., Columbus, 
Ohio 

DETROIT, MICH.—The Great Eastern Sani- 
tarium Co. has been organized with a capital 
of $200,000. It is preparing to build and 
equip a first-class sanitarium in the vicinity 
of Jefferson and the water-works park. Dr. 
Seott B. Hambly, 203 Field Ave., is Secy. 
and Gen, Mer 

John Scott & Co., Archs., 517 Moffat Bidg., 
are preparing plans and will soon receive 
bids for an S-story warehouse, 168 x 200 ft., 
at Fort St. and M. C. R. R., for Lee, Cady & 
Smart, 108 and 110 West Larned St. Bsti- 
mated cost, $130,000. 


NEGAUNEE, MICH.—Bids are asked until 
Aug. 22 by Cyrille Houle, Secy. School Bd., 
for erecting a high-school at Negaunee. John 
D. Chubb, Arch., 112 Clark St., Chicago, Ill. 
Separate bids will be received, at the same 
time and place, for plumbing, sewerage and 
gas-fitting for above school. 


BATTLE CREEK, MICH.—Plans have been 
prepared by Mills @& Pruitt, McCune Block, 
for a 2-story school building, 240 x 155 ft., 
for the Board of Education, Battle Creek, 
Mich. Cost, $200,000. 


CHICAGO, ILL.—Gatterdam & Sibbett, 165 
Randolph St, have prepared ye and will 
receive bids for a 30-apartment building, at 
Humboldt Boulevard and —— peare Ave., 
for I. Schwinn, 45 Nor th 43d ve Cost, 
about $00,000 

W. Carbys Zimmerman, Arch., Steinway 
Hall, Chicago, has prepared plans for new 
buildings to be erected in connection with 
four of the principal State institutions, in 
accordance with appropriations made at the 
last session of the legislature Two cot- 
tages are to be erected at the Soldiers’ 
Home in Quincy They will be two stories 
high and of brick and stone, and cost $110,- 
mw. In connection with the Illinois Western 
Hospital for Insane at Watertown plans are 
being prepared for a 2-story and 3-story 
building to cost $100,000 For the IHlinois 
General Hospital for the Insane, at Barton- 
ville, plans are being prepared for a 2-story 
hosp tal It will cost $88,000. See Elgin, 


Richard E. Schmidt, 172 Washington St., 
is reported to be preparing plans for a hos- 
pital to be built at Congress and Lincoln 
Sts., for the University Hospital, represented 
by Dr. A. K. Steele 

Huehl & Schmidt, Archs., 163 Randolph 
St., have prepared plans and will take esti- 


mates for a warehouse at La Salle and 
i s., for the Home Herald Co., 110 La sas & Texas Ry. Co. has 
to be seven stories high, struct freight depot. 
stone and steel, with terra Allen is Gen. Mgr., and Zz 

Estimated cost, $150,000. Engr., both of Dallas, Tex. 


The CHICAGO CANAL & DOCK CO. will HOUSTON, TEX.—The Houston Belt & Ter- 
bul Furniture Exhibition Co. a minal Co. 


& Northwestern 


has prepared plans for a church at 5ist and 


; plumbing, sewerage and gas fit- 


, which will cost about $200,000. 


Life Bidg., is preparing 
ressed brick and cut 
concrete, fireproof, cold REDWOOD CITY, CAL.—Bids were re- 
warehouse on Third St., to be built ceived until July 29 for erecting a court- 
3 Frost. 216 German Life house. We are officially advised that con- 
It will be 82 x 125 ft., having 
lectric lighti and .eleva- NS 
5160,000. Joseph H. Nash is County Clerk. 


MINNEAPOLIS, MINN.—E. L. Masqueary, Glen® Allen, 330 Turk St., 


award d the contract for grading, excavating 


cathedral will cost, 


28, for the construction of a court- A = ' 
Washburn & Son, Archs., this amount, $750,000 
Henry Krider, Chn. diately. The improvements to be made pro- 
vide for the construction of a general supply 
consisting of a wharf 
sufficiently large to accommodate four trans- 
ports, six warehouses, 
three stories high, and an administration 
building, together with officers’ quarters suffi- 
EXCELSIOR SPRINGS, MO.—The general cient to accommodate the officers on duty in 
has been given to TURNER BROS. 


DAK.—Plans and speci- 
received by the Board of 
County Commissioners until 10 a. m., Oct. 3, 
to cost between $60,000 and 


for a court-house, 
i , County Audr. 


MO.—A brick store build- 
ing will be erected at Walnut and Ninth Sts. pr I 
i Estimated cost, $100,000. rancisco. 


T. LOUIS, MO.—Plans will be prepared by St 


z 3-story turner hall for the Tower 
, E. A. Braun, Secy. Cost, 


being received by A. B. Groves, 


, to be known as the St. 


are Archs. 
Public Improvements will $260,000. 
s, 107 ft. square, three stories, 
stone and reinforced concrete, fireproof, 
Wainwright Bidg., are Archs. 
ARK.—Bids are asked until 
Mowen, Secy. Ft. Smith 
for erecting 6-story, 160-room, re- 
hotel. Herbert E. Hewitt, 
, Peoria, is Arch. 


TEXARKANA, ARK.—The State Savings & 


Olive and Ninth Sts., 


t., constructed of brick 
$150,000. Sanguinet & 
‘t, Worth, Tex., are Archs. 

SAN ANTONIO, TEX.—The International . in Tenth, Twelfth 
Co. has let genera 

JAMES STEWART @ CO. Lin- ards, for about $10,645. 
coln Trus st Bldg., San Antonio, for construct- 
and 3-story brick and stone station, at RUSH, N. Y.—The Legislature has author- 
4 ized installation of additional water supply 


Agricultural 
SAN ANTONIO, TEX.—James Knox Tay- St, the State Agriculture 


of the Treasury, Wash- 
C., has rejected all bids received 
for construction of an extension 
4 the post-office building at San Antonio, 


San Antonio, Tex; Cost, $200,000 


will soon construct freight 
3 270 x 120 ft., adjacent passenger stations. W. E. 
* company’s building on the north pier, 

Michigan slip and the Chicago 


FORT WORTH, TEX.—The Missouri, Kan- 
decided to con- 
A. 


and 


OKLAHOMA CITY, OKLA.—H. P. Harter 
tracks. Plans for the new 224 Henry M. Scales have accepted plans and 
being prepared by C. A. specifications for 7-story 
Tacoma Bldg. It will cost concrete construction fireproof office building, 
, to cost $100,000. Wm. H 
. Arch., 163 Randolph St., Burnham & Co., Chicago, II., 
DENVER, COLO.—The members 
Polish Catholic Church, Chamber of Commerce are said to be planning 
Jendrijejek. To be two stories the erection of a $300,000 building. 

, built of press brick. Cost, SEATTLE, WASH.—The Ferry-Leary Land 


steel-frame and 


Co. will soon begin construction of a 15-story 


2,000,000. 


St. Paul, Minn., has is Arch. 


depot for the army, 


for the Elms Realty Bids are asked by James Knox Taylor, 
Cost, $200,000. Louis Superv. Arch., Treasury Dept., 
Kansas City, Mo., is Arch. D. C., until Sept. 17, 


Chemical Bldg., for 


Arch., for construct- 


the J. J. O'BRIEN 
of San Francisco, at 


LOS ANGELES, CAL.—The contract 
foundation for the new ornamental wrought iron and cast bronze, for 
Pro-cathedral on Hennepin Hamburger department store, at Eighth St. 
to PIKE & COOK, 416 and Broadway, is reported to have been let to 
st., at their bid of $68,800. The the WINSLOW BROS., 

completed, $500,000. $120,000. 
Board of Regents, of the State Uni- SAN FRANCISCO, 
i stated, has secured land for Tompkins have applied for a permit to erect 
hospital, at Washington Ave. a 5-story steel and brick 
and State Sts. A fireproof building at the southeast corner of California 

will be erected, costing and Front Sts., to cost $100,000. 
Preliminary plans are said to be under way 
KAN.—Bids are asked by the in the Quartermaster-General’s 
board of commissioners of Harper County, at Washington, D. C., for 
f . Chevraux, County Clk., until ™ade at Fort Mason with the appropriation 
by the Legislature, which is $1,500,000. O 


CAL.—Boardman 


each 60 x 200 ft. 


connection with the depot. 


.—Bids are asked until store and office building at Second Ave. and 
E. R. Wright, Secy. Madison St. It will cost $800,000. i 

Taylorville, for furnish- 8. Eames is Arch. 
ana erecting the Illinois Pythian 


The JAMES BLACK 
CONSTRUCTION CO. will be the contractors. 
Bids to be submitted on SPOKANE, WASH.—H. 
General contract; ventilating been awarded the contract for the erection of 
; the 7-story reinforced concrete building which 
Plans and specifications J. N. Peyton will build at the northeast corner 
) » had from Deal & Ginzel, Archs., Lin- of Sprague Ave. and Post St. 
, upon a deposit of $10. 


SKINNER has 


The contract 
was awarded on a percentage basis, the esti- 
-R. E. Schmid, Arch., mated cost of the building being $150,000. 
Washington St., Chicago, is taking Sweatt & Wentzel are Archs. 
building for the Sis- TACOMA, WASH.—Peter 

St: Mary's Hospital, at taken out a permit for the erection of a 12- 
story building to be erected on the northeast 
IOWA.—Bids are asked corner of 15th St. and Pacific Ave., 
Taylor, Superv. Arch., cost of $218,000. 
Washington, D. C., until 3 G. W.- Bullard, Arch., 
for the construction (except 


a 


Provident Bldg., 
states that bids will be received about Sept. 
elevator) of an extension, remodeling, etc., to 1 for the erection of the Y. M. C. A. Build- 
J post-office and court-house at Ce- ing. 
vay 2 i others are reported interested in the erection 
MINN-—J._ Walter Stevens, of a 23-story building on € St., 


and 


to cost about 


for repairs to stone- 
work, miscellaneous repairs, alterations and 
ainting at the U. S. Mint Building, San 
Kirby, Petit & Green, Archs., 35 West 31st 
, New York, are preparing plans for an 18- 
story office building, at San Francisco, for 
the Hearst Estate, 15 Broad St., New York. 
It will be of brick and stone, fireproof, struc- 
tural iron and steel work. Work will be done 
by MAHONEY BROS., San Francisco. 


for James H. MeTague. OTTAWA, ONT.—PETER LYALL & SONS, 


Montreal, Que., have received the contract 


715 Locust St., Arch., is pre- for the erection of the new Y. 
for constructing 4-story munic- 
ipal building for the Board of Public Improve- 


Legg, 715 Locust St., 


ft., five stories, six $100,000. 


Southbridge Water 


building here, at $215,000. 

TORONTO, ONT.—Plans are being prepared 
J , Seey. Cost, $2,000,000. for the erection of a new wing to the Provin- 
y hotel will be erected at Eighth cial Parliament Buildings, Toronto. 

VANCOUVER, B. C.—D. Gibb & Son will 
erect an apartment block at the corner of 
Richards and Dunsmuir Sts. 5 
, MO.—Plans have been accepted Plans have been prepared for 
e Knights of Columbus for constructing 


SOUTHBRIDGE, MASS.—Plans 
structing water purification plant 


improve- 
ments to the Vancouver Opera House, to cost 


ground floor, with 40 x 100 ft. A. E. Soper, proprietor of the Leland Hotel, 
st, $110,000. Baker & Knell, has let the contract for a modern office build- 
ing to the TACOMA CONSTRUCTION CO., at 


for con- 
the 
are being 
prepared by William S. Johnson, 101 Tre- 
mont St., Boston, Mass. 


NAPANOCH, N. Y.—The Legislature has 


authorized construction of water supply for 
awarded contract te HUGH the Eastern New York Reformatory at Na- 
of Chicago, IIL, for erection panoch. Cost, $10,000. 
5-story office building, 50 x 127 ft., stone, Elmira, N. Y., is Gen. Supt. 

j fireproof. Cost, $150,000. *PLEASANTVILLE 
» general contract for constructing office asked by : 
i the Union Real Estate Co. has 4 
to HUGH McCLENNAN, 166 Dear- 


Joseph F. Scott, at 


are 
the Board of Water Commission- 


ers until 7.30 p. m., for con- 


i i 
The building will be structing storage reservoir with earth dam, 


pipe conduit. 
ROCHESTER, N. 


masonry core wall, spillway, gate house and 


Y.—RIPTON & MURPHY 


have secured contract for laying water mains 


is City Engr. 


Cost, $5.000 


NEW YORK, N. Y.—The following bids 
were received Aug. 8 by the Department of 
Parks for constructing 
Forest Park, Borough of 


224 
Edwin A. Fisher 


Industrial 


in 


derbrand, 38 Park Row, N; 
McHarg-Barton Co., 

York, $10,222; John Spen: 

18th St., $13,825; James \ 
mond Pi., Brooklyn, N. Y 
TICONDEROGA, yY.—; 
prepared by Charles E. 

Engr., of Philadelphia, Pp. 
water supply. The supply 
from Lake George or from 
distant. 


SENECA FALLS, N. y.—; 
prepared by W. R. Roberts 
system of fire protection. 
structing an independent ma 
necessary loops. Estimated 


HOMESTEAD, PA.—Bids 
Aug. 16 by And. Hill, Boro. 
ing c.-i. pipe T's, stop ga 
valves and specials for wat 
uting and laying c.-i. pipe fr 
water tower at reservoir; 
the present 14-in. line and 
the same and reconnecting 
and setting gates, etc. 

MECHANICSBURG, PA.—»+ 
System will be installed. Th, 
will construct reservoir, pum 
filter plant. The water wil! : 
Yellow Breeches Creek. 

SCRANTON, PA.—The 1D; 
wanna & Western R. R. Co 
to press notices, construct and 
works in Scranton. Lincoln 
boken, N. J., is Ch. Engr. 

CUMBERLAND, MD.—Bids 
the Board of Water Comm 
Aug. 26 for furnishing and 
plete pumping engine of 5,000 
pacity. 

NORFOLK, VA.—Bids ar 
Bureau of Yards and Docks 
ment, Washington, D. C., 
Sept. 14, for constructing 
tower, Navy Yard, Norfolk, Va 
day is Ch. of Bureau. 

*ELKINS, W. VA.—Bids a: 
Sept. 5 for sale of $40,000 6; 
sewerage bonds. George Henry 

PENSACOLA, FLA.—Bids ari 
Bureau of Yards and Docks, > 
ment, Washington, D. C., unt it 11 
7, for constructing water-wo 
100,000-gallon steel tank and 
Navy Yard, Pensacola. R. C 
Ch. of Bureau. 

HATTIESBURG, MISS.—Pla: 
prepared for extending gl im 
water-works system. The 


ai 


TK 


ably include enlarging present 140 


retaining tank or construction 
reservoir, increasing water su 
1,000,000 ‘gallons, extending of pr 
pipe and enlarging power- house. 
cost, $25,000. Burk Jones is S\ 


LEWISBURG, TENN.—Bids ar 
the Board of Aldermen until Aug 
constructing standpipe, c.-i. water pe 
cials, ete. L. J. Nance is Chn. Water 
Geo, Cadogan Morgan, S08 Roya! 


Bldg., Chicago, Ll., is Engr. 

NEGAUNEE, MICH.—The Boa: 
Works has let contract to the 
PIPE CO. for constructing 14-i: 
from Douglass St. to intersectio: 
and Pine Sts. 


SAGINAW, MICH.—Plans wil! 


pared by R. W. Roberts, City 


constructing water mains on 


between Phelon and Remington 


JACKSONVILLE, ILL.- 
prepared by C. W. Brown, Co 


for installing water-works syst: 
Morgan County Poor Farm, Cha 


ason, Supt. J. S. Merrill is € 


*JOLIET, ILL.—Bids are aske: 


Spring Creek Drainage District 
ers, 221 Barber Bldg., Joliet, [) 
m., Sept. 3, for excavating 

constructing concrete walls. Th 


of Put 


Mi GAN 


sists of approximately 90,000 cu. yds 


tion and 10,000 cu. yds. concret 
MATTOON, ILL.—The U. S 

PIPE & FOUNDRY CO., 80 B: 

York, has been awarded contrac! 


ing 450 short tons 12-in. water | 


per ton. DUNKEL & GOHRING 


secured contract for laying 11.° 


pipe at 33 cts. Claude L, James 

GENESEO, ILL.—Bids are ask 
19, for pumping machinery for 
ipal water-works. J. F. Lieberk 
Clk. Alvord & Burdick, 1207 H 
Chicago, are Engrs. 

EAST MOLINE, ILL.—A pur 
and standpipe will be erected 
a municipal water supply syst 
cost, $12,000. 

MEDFORD, WIS.—Plans ha 
pared by C. H. Phillips, of Ma: 
for constructing water-work- 
cost, $30,000. 

DODGEVILLE, WIS. — Th: 
system will be improved. £& 

NORTHWOOD, IOWA.—Theé 
constructing drainage ditch 
5 has been let to SULLIVAN 
of Webster City, for $12,700 

NEVADA, IOWA.—The 
structing Marshall- Story ditch 
1 was awarded Aug. 2 by F 
County Audr., to THEODO 
FIELD, for $44, 710. - 

DAWSON, MINN.—Bids 
Aug. 20 for constructing 
works and electric light p 
cost, $28,000. Oscar Clauss 
Minn., is. Engr. 

FT ¢ SNELLING, MINN.- 
by Maj. Amos W. Kimball, ‘ 
St. Paul, Minn., until 11 a 
constructing drainage ditches 

LESUEUR CENTER, MIN> 
for constructing Judicial 
Blue Earth and Lesueur Co 


ed 


ter-works 


ited cost, 


Du abi ugh, 


tor 

Ft. Soelling 

Tes contract 

ies 

14 ots. per 


/ 

‘ I 4 
building Aug 
A 

$000,000. 4 

J. 
R G 
DECATUR 
| 
MILWA 
‘ 4 j 
AR 3 4 
‘ | 
on C 
San Francisco, ot 
Arcl Dispatch Bidg 
r 
‘ 00.000 

3 

D Fourth St 

or hotel 

A 1 
t. I 
| 
4 
k 
& 

rr 

bu 
hor St Chicag Ill | 

vat 

¥ 


Part of 
CW line 
aad 
from 
Lack 


oard of Public 
he MICHIGAN 
in. Water Maio 
ion of Division 


a 
uPnish- 
e, at SH a 
Tuscola 
ft. 12 
y Engr 
k 4 
Or 
k % 
Ha a 
gs 
t { 
Estimated ag 
i 
Dunabugt 
DANGER- 
sked wnt 
d water- 
Estimated 
f St. Paul, 
are asked 
Mat 
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ety <{INN-PASTORET & LUNZ Sect. B, $152.35; 80 lin. ft. connecting Ninth and Warren Sts. sewers, at 80 cts. per PITTSBURG, PA.—Bids are asked by the 
N. 

pULUT? ted contract for constructing chamber, $161.28; 1,910 162-in. circular sew- ft. P. CONNELLY secured the contract for County Commissioners until noon, Aug. 26, 
nave’ bee! od gas systems, for $35,648. er, $93.25; 1,431 lin. ft. 156-in. circular sew- constructing the Park Lane sewers at 2k for improving various highways. F. P. Booth 
Hillside ivray is City Engr. er, $57.33; 928 lin. ft. 150-in. circular sewer, cts. per ft Thomas Murray is City Engr. is County Controller 
— y. MINN.—Bids are asked $50.38; 20 lin. ft. 3x4 ft. 6-in. egg-shaped DES MOINES, IOWA.—Bids are asked by YORKTOWN, VA.—Bids are asked by the 

MO ‘Council until 7.30 p. m., Sewer, $21.45; 150 lin. ft. 24-in pipe sewer, the Board of Public Works until 11 a. m., Board of County Supervisors until 2 p. m., 
by t ng 524 ft. 6-in. water main, $3.38; 730 lin. ft. 18-in. pipe sewer, $2.99; Aug. 23, for constructing sewers in various Sept. 3, for constructing road 
Aug pe Ag S. Olson is City gy lin, ft. 15-in. pipe wr yg a streets. George D. Dobson is City Engr SUTTON, W. VA.—The Town Council has 
witt 30 lin. ft. WICHITA, KAN.—McINTYRE & TEESE, let contract to HAMILTON & HUFFMAN, ot 
Rees NEB.—Bids are asked until 24 in. pipe temporary drain, ge ang ~ St. Louis, Mo., have secured contract for Fairmont, W. Va., for grading, paving, curb- 

BRA nstructing water-works. C. Bong $2 47. constructing sewer No. 5 at $160,000; also ing and sewering, at about $30,000 
is Village Clk. pipe ete; sewer No. 6, ot DURHAM, N. C.—Plans are being pre 
B. Pé 3.—Plans are being prepared three manholes, Class “A,” $260; six man- pared for extending the Durham and Roax- 

Holman, of Holman & Laifd, holes, Class $200; two manholes, Class $110,000 City boro County Road about twelve miles to the 
of St. Louis, Mo., for con- “C,” $130; one manhole on 8x 4-ft. 6-in. Saw! City oor Person County Line The work will include 

plant. egg-shaped sewer, $52; 72 manholes on pipe Is City Engr. excavation and t-in. macadam. Gilbert C 
ge w¥0.—The Secretary of the sewer, $50; 53 sewer basins reconnected, $25; BOZEMAN, MONT.—Pipe sewers will be White, Durham, N. C., is Ener 

wy varded contract to the COLO- 1,100 M ft. sheeting and bracing, $30; 420 M_ constructed. Estimated cost, $336,000. Cc. M. YOUNGSTOWN, OHIO.—The Board of Pub- 
Inter "RON FOUNDRY CO., of Den- ft. foundation plank, $30; 1,000 cu. yds. Class Thrope, of Bozeman, is Engr. Harry A. Bo- ji. Service has awarded the contract for re- 
RAD - furnishing lifting devices, **B” concrete, $7; 50,000 lin. ft. bearing piles, linger is City Clk. wz East F ral St. to JAMES McCAR- 
ver, ‘ frames and appurtenances 30 cts.; 15 M ft. pile capping, $30; 2,000 lin. NEVADA, MO.—Bids are asked by 8S. L. " , for $9,187. F. M. Lil- 
oe onnection with the Interstate ft. oak fender piles, 50 cts.; 260 M ft. yellow Higgins, City Clk., until 4 p. m., Aug. 20, for r. 
for Platte Project, Neb.-Wyo., for pine sheet piling and wales, $80; 2,280 cu. constructing District Sewer No. 14. J. M. SANDUSKY, OHIO.—Bids are asked until 
Cana Secretary of the Interior has yds. riprap or cobblestone fill, inside of (Clack is City Engr. Aug. 20 by B.'J. McGory, Clk. Bd. Pub. Serv- 

- ract to the on 4 Tit +3 PALMYRA, MO.—The City Council has let ice, for grading, curbing and paving portions 
UGATED BAR CO., of St. Louis, side of cofferdam, 75 cts.; total, $475,476. ontract for’ constructing Spring St. sewer of Osborne, portion 
AL & shi tructural and reinforc- Bids were also submitted by the following: NY ai, — 

f shing § u “* r i to LANE & McNALLY, of Hannibal, Mo. roe Sts. A. C. Schultz is City Engr 
Mo., -onnection with the Interstate Paul C. Grening Construction Co., Brooklyn, 
Sg Platte Irrigation Project, Neb.- $478,856; M. G. Madsen, Brooklyn, $558,390; ST. JOSEPH, MO.—The Board of Public MT. GILEAD, OH1IO.—Bids are asked until 
Canal 33476 Builders Trucking & Material Co., Brooklyn, Works CARTMAN Aug. 25, by ¥. C. MeFarland, Co. Audr., for 
Wyo., $520,007, and John J. Creem, Brooklyn, $570,- Sewers as follows: ne J. ARTMA? constructing the Climax Free Turnpike 
OLIS, WYO.—A water-works BRIDGE & CONSTRUCTION CO., for ex- 

THER probably be installed. Esti- 521. tending Wyatt Park sewer, $4,420: RACK. ,,DILLONVALE, OHIO.—Bids are asked by 
$75,000. J. B. Chessington is LTON, N. Y.—Vitrified pipe will & GIBSON, extending King Hill Ave ie Village noon tor 
e constructed. Estimated cost, $20,000. 0. ta Cite paving portion of Liberty St oss Blazer 
City Ens C. Breed is City Engr sewer, $5,083. David L. Lawlor is City Eng is Village Clk 

Go. N. DAK.—The County Drainage ‘STON 2X.—Bids are asked by T : 

FARGO, N. netruct three ditches LANCASTER, N. Y.—Bids will soon be PAINESVILLE, OHIO.—Bids are asked by 
pees vl and Gardner Townships, to be asked for constructing drainage system and 49 for constructing sewer lift station. 1 the Board of Public Service, O. W. Kile, Clk., 
through N 24, 25 and 26. Esti- disposal plant Estimated cost, $150,000 until noon, Aug. 16, for laying about 11,950 
= 28 Beer. q. ft. of conerete walks in the Park. H. P. 
mated cost, RITZVILLE, WASH.—FIFE BROS., of Cummings is City Engr 

N. MEX.—The Blanco WHITESBORO, N. Y.—Bids are asked by Svokane. have been awarded ntract for 

srigation Co. has incorporated with the Board of Village“Trustees until 8 p. m., OHIO. —Bids ked 
an rrigau “ons tine 4 ounty ommissioners until a. m Aug 

217: ) for irrigation purposes. Aug. 19, for reconstructing portions of sewer G00 
E Hartley Chris. Han- age system. J. C. Eberley is Village Clk. W. $1 30, for grading and graveling various roads. 
Incorporators: CDas. mB. eee in- G. Stone, Mz Bldg., Utica, N. Y.. is E SNOHOMISH, WASH.—The Council has J. E. Merrill is County Audr 

vn and Chas, F, Hortenstein, all of Sprin . Stone, Mann g., Utica, N. Y., is Engr. let contract to McADAMS & SNYDER for LONDON. OHIO.—Bia ked t 
*HACKENSACK, N. J.—Bids are asked by wer. at 40) N, ids are asked by the 
ger. constructing sewer, at $18,200. Wiviese Gout 

ANG ‘4 until the Hackensack Improvement Commis- A illage Council until noon, Aug. 16, for con- 
KANSAS CITY, 3 of Public Works Ev- sion, C. Linkroum, Pres., until 8 p. m., OAKLAND, CAL.—The Board of Public — structing cement sidewalks, curbs and gutters 
Sept by the Boar Pr 9 aia . 96 Works, Walter B. Fawcett, Secy., has let on portion of High &t John W. Byers is 
Fijiott. Secy., for furnishing and deliv- Aug. 20, for constructing about 112.5 ft. of » Hecy., i 
erat, Et tf oo Kansas City, the follow- flat-topped concrete drain, 3% ft. high and 7 contracts to the CONTRA COSTA CON- Village Clk, 

0 to j-in.. 1.110 tons 6-in., 260 tons ft. wide, connecting the brook with sewer STRUCTION CO. a ip MADISONVILLE (Cincinnati post-office), 
97) tons 10-in 299 tons 12-in., 700 in Union St., together with wing walls, air- tercepting sewers on Second St, ae te OHIO.—Bids are asked by the Board of 
a pow 20 tons each of 20, 24, 30. flap guard rail, steel work, ete. H. B. Broadway and Alice St. and other between County Commissioners, Fred. Dreihs, Clk 
tous pipe, 2,200 tons 48-in. c.-1. Stagg is Chn. Street Com. Lemuel Lozier, Washington and Market Sts., for $11,069 and until noon, Aug. 30, for improving Camar- 
tee ch heed ia stings for pipe 24- Bank Bldg, Main and Mercer Sts., Hacken- %17,482, respectively. C. W. Cross is City go Pike, Columbia Township. 
pipe and 50 tons special ca Ener. I 
in. and greater in diameter, 1, n. ft. riv- ack, is PORTSMOUTH, OHIO.—Bids were re- 
tied steel pipe, having minimum internal SOUTH RIVER, N. J.—Plans for construct- FAIRFIELD, CAL.—A’ received for poving streets, as fol 
diameter of 48-in., made of soft steel plate, ing sewerage system have been prepared by will be installed. Estimated cost, $20,0 lows: Sixth St.. KAPS BROS £20 258 
% in. thick; 6,000 lin. ft. additional 48-in. Josiah Tice. Estimated cost, $20,500. " (awarded contract); Kelley Bros., $2,418: 
steel riveted pipe. Edgar A, Harper is City EAST PITTSBURG, PA.—Contract for con- STREETS AND ROADS. Monroe & Son, $20,695. Gay St., MONROE 
Engr. structing sewers, etc., has been to « SON, $20,505 (awarded contract); Kelley 

BEEBE, ARK.—The city contemplates con- THOMAS CRONIN & CO., 17th and South (* denotes that this work is advertised in Bros., $20,640. Union St., KELLEY BROS., 

struction of water-works. Muriel Sts., Pittsburg. A. H. Snyder is Secy. Engineering News.) ere a ee eee & Son, 
A. ryan is ALLY Lngr. 

CROCKETT, TEX.—A water-works system of Council. NEW HAVEN, CONN.—Bids are asked by 

ins 2 (E i yes ORAIN, OHIO.—Bids are asked by the 
will be installed. FT. DADE (Egmont post-office), FLA. W. Kelly. City fener. until 11 a. m.. Aus. LORAIN, ( 

ESTACADA, ORE.—Plans are being pre- Bids are asked by Lieut. J. A. Thomas, stone pavement 
pared for changing the water plant from a Constr. Q. M., until Aug. 30, for construc- Cartisie St., from Liberty St. to Howard Ave.; ing portion of Vine SO” ee Or av 
power to a gravity system. The pipe line tion of storm water drains at this post. bitulithic pavement on State St., from get sche eptien vp 
will be 4,000 ft. long with a 50-ft. fall from AKRON, OHIO.—The following bids have Grand Ave. to Mill River and Hassam pave- BLUFFTON, IND'—Dids are asked by the 
headworks of the reservoir. been received by the Board of Public Service ment on Oak St. from Temple to Broad Sts. County Commissioners un il! Sept. 6 for 

LOS ANGELES, CAL.—C. H._ Richards, for constructing main trunk sewer and filter FRANK BRAZOS, of this city, has been Constructing 23 gravel roads 

nnel Eng: “os Angeles Aqueduct, Dept. beds west of Portage Park: DAN O’MARR, awarded contract for paving Plymouth St., GREENCASTLE, IND.—The contract for 
on ic wane go ay Cal, advises us $12,650 (awarded contract); S. W. Parshall from Lamberton St. to the Boulevard, at construction of five miles of gravel road on 
“ re will be 28 miles of tunnel work in & Co., $18,843, and T. MecShaffrey & Son, $6,061. the county line has been awarded to MA- 
the aqueduct project. and that the Aqueduct $13,561. J. W. Payne is City Engr. SONYEA, N. Y.—The Legislature has HONEY & ALLEN, of Greencastle, for 

nt will be in the market for ma- DAYTON, OHIO.—The Board of Public athorized constructing stone roads, cement $17,300 
chinery and supplies. Service has let contract for constructing the sidewalks, etc., at the Craig Colony for Epi- TIPTON, IND.—Bids are asked by the 

LEWISTON, IDAHO.—The North Lewis- Riverdale intercepting storm sewer and leptics at Sonyea. Cost, $14,650. Dr. W. Commissioners of Tipton and Clinton Coun 
ton Water Co. has been incorporated by J. L. pumping station to PAUL & KERSHNER, P. Spratling is Supt. ties at Tipton, until 10 a. m., Aug. 19, for 
Chapman, Albert Davis, Charles Mix, W. A. at $21,456, for plan “B.” The only other NEW YORK, N. Y.—Bids are asked by construction of gravel road on the county 
Morey, R. R. Lowe, Austin Morey and Wal- bid received for plan ‘“‘B’’ was submitted by the Department of Parks, Moses Herrman, line 
lace Stainton, all of Lewiston. The company the Backus Construction Co., at $22,310. Pres., until 3 p. m., Aug. 22, for furnishing HUNTINGTON, IND.—Bids are asked by 

prings and 320 acres of land near the Robert E. Kline is City Engr. and delivering 50,000 Belgian blocks for the County Commissioners unti] 2 p. m., Aug 
city, and plan to Gentes a water = =~ WARREN, OHIO.—Contract for construct- parks, Boro. of the Bronx. 31, for constructing gravel road in Warren 
lands which are adapted to grape culture. ing lateral sewers has been let to JAMES ———a - wy i , Township. 
Present capacity of the springs is 250,000 \cCRACKEN, of this city, at $4,626. E. M. ROCK ISLAND, ILL.—The  TRI-CITY 

allons per 24 hrs. Milligan is City Ener. Aug. 6 by the Department of Docks and Fer- Bets a vi’, . Se aes f 

LONDON. OHIO.—Bids a tor th ries for laying asphalt pavement at the ap- ae 
TERA : N, -—Bids are as y e yroach to the Stapleton Ferry Terminal at peen awarded contract tor paving Idth § 
SEWE GE. Village Council until noon, Aug. 16, for lay- Staten Island, “ follows: Barber Asphalt for 299. W. Treichler is City Ener 
(* denotes that this work is advertised in ing sewer pipe. John W. Byers is Village paying Co., 114 Liberty St., New York, $2.45 SE ILL.—WILLIAM ASCHER, 
Engineering News.) Clk. per sq. yd. and Uvaldo Asphalt Paving Co., 1 of this city, has been awarded contract for 
‘i CLEVELAND, OHIO.—Bids are asked by Broadway, New York, $2.40. E laying 27,100 sq. yds. brick pavement, in 

BAR HARBOR, ME.—A report upon an the Board of Public Service, A. R. Callow, The following bids were received Aug. 8 cluding curbs, sidewalks, et« for $50,986 
improved system of sewerage = Secy., until noon, Aug. 20, for constructing by the Department of Docks and Ferries G. W. Graham is City Engr 
disposal will be submitted by William sewers in various streets. W. J. Carter is for curbing and flagging and laying gran- GREEN BAY, WIS.—Contract has been let 
SOUTHBRIDGE, MASS.—Bids will soon TOLEDO, OHIO.—The contract for con- Marginal St. whelsea section, be- of Hamilton, Ohio, for paving three streets, 
asked for eae | oene ee. structing the Parkwood sewer at probably tween West 15th and West 19th Sts., Boro. for about $58,000. _W. W. Read is City Engr. 
tion works filliam §S. Johnson, re- 


mont St 


Boston, Mass., is Engr. 


SPRINGFIELD, MASS.—Bids are asked by 
e Sewer Commissioners until 8 p. m., Aug. 


1] 


RTF¢ 


4 


structing about 8,500 ft. of sewers. 
Gardner is City Engr. 

IRD, CONN.—The Board of Con- 
Supply has let contract for con- 
Section A of Homestead Ave. in- 


sewer system to ANDREW W. 
% Milk St., Boston, Mass., for $41,- 
were also received from the fol- 


B. & W. H. O'Neil, 24 Pawtucket 
rd, $58,770; Chas. H. Slocomb, 55 
St., Hartford, $48,407; Eveline 
terford, N. Y., and New Britain, 


).286, F. T. Ley & Co., Inc., Spring- 


$68,044; Falvey & Kelly, 15 In- 
tk, Dorchester, Mass., $43,774: 
Paving & Construction Co., 703 
lartford, $42,691; and Russell Con- 
1% Fifth Ave.,, New York, N. 
The work includes about 1,070 
\0-in. conerete conduit and 650 lin. 
or brick conduit of egg-shaped 
‘ ins. in diameter. Frederick L. 
Engr. 
‘EN, CONN.—The Board of Pub- 
s let contract for laying 1,940 
wers to DWYER & MANNIX, at 
Kelly is City Engr. 
‘K, N. Y.—Bids are asked by 
Pres. Boro. of Brooklyn, until 
s. 28, for constructing sewer in 
tt Ave. 
‘K, N. ¥.—The lowest bid re- 
“1 by Bird S. Coler, Pres. Boro. 
for furnishing material and 
relief sewer in Gold and John- 
1, Div. 2, Gold St. system, was 
y Rogers & Haggerty, 1929 Am- 
, New York, as follows: 173 lin. 
“che Ay $43.07) 40 Hm. ft. 


be awarded to Breyman Bros. & McNeil, at 
$12.75 per ft. The only other bid received 
was submitted by H. P. Stricker at $16.25 
per ft. The sewer will be over two miles in 
length, six ft. in diameter at its mouth and 
two ft. at starting point. Frank I. Sonsaul 
is Ch. Engr., Bd. Pub. Service. 

AKRON, OHIO.—The total cost of con- 
struction of the main trunk sewer, storm 
water sewer and the filter beds for that part 
of the city west of ‘Portage Park is esti- 
mated at $13,970. J. W. Payne, City Engr. 

BATTLE CREEK, MICH.—C. L. Simkins. 
169 Parish St., Battle Creek, has prepared 
plaus for the Board of Public Works, for 
constructing reinforced concrete storm water 
sewer in Lake Ave., from Fountain St. to 
Tennyson Ave. Estimated cost, $10,000. 

NORTH CHICAGO, ILL.—Bids are asked 
by the Bureau of Navigation, Navy Depart- 
ment, Washington, D. C., until noon, Aug. 
21, for laying sewers and drains at the Naval 
Training Station, Great Lakes, North Chi- 
cago. W. H. Brownson is Ch. of Bureau. 

RACINE, WIS.—Bids are asked by the 
Board of Public Works until 10 a. m., Aug. 
17, for constructing sewer in portion of Erie 
St. The work includes laying 565 lin. ft. 
12-in. and 230 lin. ft. 10-in. pipe, three man- 
holes, and three catch basins. P. H. Con- 
nolly is City Engr. 

NORTH MILWAUKEE, WIS.—The con- 
tract for laying 15,300 ft. of vitrified pipe 
sewers has been awarded to F. KAMIN- 
SKI, of Berlin, Wis., at $11,950. 

DENISON, IOWA.—Bids are asked until 
Aug. 19, by the City Council for laying 1,415 
ft. 8-in. vitrified sewer pipe in Pine and East 
Prospect Sts. O. M. Criswell is City Clk. 
DAVENPORT, IOWA.—The Board of Pub- 
lic Works has let contract to the DAVEN- 

CU, for cons’ 


of Manhattan: Matthew Baird Contracting 
Co., 433 East 92d St., New York, $50,873; 
Atlantic Contracting Co., 434 East ist St., 
New York, $51,700; John M. Sheehan, 280 
Broadway, New York, $50,636 and Michael J. 
Fitzgerald, 547 West 45th St., New York, 
$50,500. 

The following bids were received Aug. 8 by 
the Department of Parks for constructing as- 
phalt tile walks in Winthrop, Cooper and 
Seaside Parks, Boro. of Brooklyn: Hastings 
Pavement Co., 25 Broad St., New York, 24 
cts. per sq. ft. and Continental Asphalt Pav- 
ing Co., 42 Broadway, New York, 26% cts. 

*ALBANY, N. Y.—Bids are asked by Fred- 
erick Skene, State Engr. and Surveyor, State 


House, Albany, for highway improvement 
work, until noon, Sept. 3d, 4th and Sth 
Number of roads, names, and estimated 


length of each is given in the advertisement 
which appears in this week’s issue. 
*BAYONNE, N. J.—Bids are asked by the 
City Council until 8 p. m., Aug. 20, for im- 
proving 41st St., from Ave. C to Ave. E. The 
work includes laying about 4,290 sq. yds. 
asphalt pavement, together with concrete 
curb and gutter, etc. W. C. Hamilton is 
City Clk. F. W. Dairymple is City Surv. 
*SMETHPORT, PA.—Bids are asked by W. 
G. Holder, Town Clk., until 5 p. m., Aug. 
29, for laying 22,056 sq. yds. of pavement. 
NANTICOKE, PA.—The contract for paving 
Espy St. with Porter brick has been awarded 
to JAMES BADMAN for $5,930. 
*RIDGWAY, PA.—Bids are asked by Geo. 
F. Greiner, Boro. Clk., until noon, Aug. 31, 
for improving West Main St. The work con- 
sists of the following approximate quantities: 
2,000 cu. yds. excavation; 8,100 sq. yds. 
brick pavement on concrete base; 6,200 lin. 
ft. curb setting; 700 cu. yds. masonry; 575 
cu. yds. concrete foundations and 500 cu. yds. 
foundation excuvation. 


IOWA CITY, IOWA.—Bids are asked by the 


City Council until Aug. 21 for laying brick 
pavement on about 1% blocks and macadam 
pavement on one block. Estimated cost, 


$40,000 


FULTON, MO.—Bids are asked by W. R. 
Pemberton, City Clk., until noon, Aug. 20, 
for laying about 7,000 sq. yds. vitrified pav- 
ing, curbing, etc. Philip D. Thurmond is 
City Engr. 

TORONTO, ONT.~The Board of Control has 
awarded contract for laying asphalt pave- 
ment on portion of Ontario St. to the GOD 
SON CONTRACTING CO., for $6,827. The 
BARBER ASPHALT CO. secured the contract 
for laying asphalt pavement on portion of 
Dupont St.. for $6,888. The CONSTRUC- 
TION & PAVING CO. was awarded contract 
for asphalt pavement on portion of Clinton 
St., at $5,759. C. H. Rust is City Engr. 


MANUFACTURING PLANTS. 
denotes that this ‘work is advertiscd in 
Engineering News.) 


BUFFALO, N. Y.—The Empire State Tire 
Co. has recently been incorporated with cap 


ital of $20,000. The company will con- 
struct and operate factory for manufacture 
of puncture-proof automobile tires. 
REDUCTION (West Newton post-office), 
PA.—Bids are asked by J. B. Hogg. Enegr.. 
of Connellsville, Pa., for constructing me 
chanical plant and crusher for the Youg! 
Sand & Stone Co., of Connelisville. The plans 
include a steam power plant and aerial 
tramway, which will transport sand across 
Youghiogheny River tc the Baltimore & 


Ohio R. R. siding. Estimated cost, $50,000 

Plans are being prepared by J. B. Hogg, 
Engr., of Connelisville, Pa., for constructing 
coal plant, power-house and mine openfugs 
for the Neg! Coul Co., of Comnelluyiite. 
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ENGINEERING NEWS. 


PHILADELPHIA, PA.—Contract has been 
awarded to W. W. REA’S SONS, 1815 
Frances S8t., jor erection of cigar manufac- 
tory for Theobald & Oppenheimer, at 
Fourth and Cambridge Sts. The building 
will be five stories and basement, of slow- 
burning mill construction, 68 x 186 ft. Cost, 
$90,000. 

BALTIMORE, MD.—The National Casket 
Co., 827 East Lombard St., has awarded 
contract to JAMES J. O'CONNOR, 427 East 
Lexington St., for erection of a 4-story 
brick addition to its plant, 40 x 60 ft., mill 
construction, with automatic sprinkler sys- 
tem. 

Revised plans have been prepared for con- 
structing bottling plant on Eutaw St., be- 
tween Hamburg and Henrietta Sts., for the 
Joseph Schlitz Brewing Co., of Milwaukee, 
Wis. Kirchoff & Rose, Milwaukee, Wis., are 
Archs. Parker & Thomas, 1109 Union Trust 
Building, Baltimore, are Superv. Archs. 
Structure to be two stories, 124 x 155 ft. Esti- 
mated cost, $50,000. 


WASHINGTON, D. C.—The Washington 
Market Co., E. R. Tinker, Pres., Pennsyl- 


vania Ave. and Severth St., N. W., has about 
completed plans for construction of plate-ice 
plant in block bounded by E, F, Eleventh 
and Twelfth Sts. 8S. W. Structure to be 
three stories, 150 x 300 ft.; brick and stone 
construction. Estimated cost, $100,000. Lat- 
est improved machinery of the ammonia type 
will be installed. Later the company will 
also erect an ice-storage building 150 x 

ft. Estimated total expenditure, $400,000. 

EDINBURG, VA.—The Edinburg Spoke & 
Bending Co. has been incorporated with capi- 
tal stock of $10,000 to manufacture spokes, 
rims, felloes, etc. J Solomon is Pres. 
Rebecca Solomon, Vice-Pres., and Watson 
Conklin, Secy.-Treas. 

ST. PAULS, N. C.—The St. Pauls Cotton 
Mill Co., recently incorporated with capital 
stock of $100,000, has organized with L. 
Shaw, Pres.; J. M. Butler, Vice-Pres.; and 
A. R. MecEachern, Secy.-Treas. Plans are 
now being made to build 5,000-spindle yarn 
mill. W. D. MeNeill, of Fayetteville, N. C., 
is reperted interested. 

STATESVILLE, N. C.—The contract has 
been let to J. O. GAITHER for constructing 
“0-ft. addition to plant of the Bloomfield 
Mfg. Co. 

SPARTANBURG, 8. C.—A company is 
being organized by John B. _ Claveland, 
Elisha Bomar, George S. Begg, Horace Bo- 
mar and associates, for constructing cotton 
mill, with equipment of 10,000 spindles. 

CEDARTOWN, GA.—The Alabama & 
Georgia Iron Co. A. Griggs, Pres., has 
awarded contract to GEORGE TRAMMELL, 
of Rome, Ga., for erecting ten coke ovens. 
PrP. M. BEGAN, of this city, has secured con- 
tract for oven brickwork. 

ATLANTA, GA.—The Cornell Box & 
Lumber Co. has been incorporated with capi- 
tal stock of $50,000, it is reported, to manu- 
facture lumber, boxes, crates, etc. 

PENSACOLA, FLA.—Bids are asked by 
the Bureau of Yards and Docks, Navy De- 
partment, Washington, D. C., until 11 
a. m., Sept. 14, for constructing locomotive 


shed and paint shop at the Navy Yard, 
Pensacola. R. C. Hollyday is Ch. of 
Bureau. 

CHICORA, FLA.—The Bradley Fertilizer 


Works, 92 State St., of Boston, Mass., has 
awarded contract to McIVER & MacKAY, of 
Ocala, Fla., for construction of two phos- 
phate plants 

VICKSBURG, MISS.—The Vicksburg Com- 
press & Warehouse Co. has been incorpor- 
ated with capital stock of $50,000 to con- 
struct and operate cotton compress and 
warehouse. The incorporators are: R. L. 
Crook, S. Susman, P. Harding, D. J. 
Shlenker and associates 

NEW ORLEANS, LA.—The Home Lumber 
& Supply Co., Ltd., 406 Wells-Fargo Build- 
ing, recently incorporated, will establish 
plant for manufacture of lumber, paving 
blocks and paving materials. W. H. Reed 
is Pres.; W. B. Harbeson, Vice-Pres.; H. T. 
O'Connor, Secy.-Treas. 


NASHVILLE, TENN.—The Kemker-Wool- 
wine Candy & Cracker Co. has reorganized, 
and contemplates combining its four _fac- 
tories by constructing new bakery. Esti- 
mated cost, $100,000. Jos. H. Thompson is 
Pres.; James Hapson is Gen. Mgr. 


YOUNGSTOWN, OHIO. — The Republic 
Rubber Co. has awarded contract for con- 
structing 3-story addition, 40 x 125 ft., to 
its plant at Crab Creek. Cost, $40,000. - 


BLOOMFIELD, IND.—Bids are asked by 
the Bloomfield Vitrified Brick & Tile Co., 
capitalized at $50,000, for constructing and 
equipping manufacturing plant. H. 
Schmutz, Chanute, Kan., and C. C. Slem 
and Lloyd Begeman, of Westphalia, Ind., are 
Directors. 


DETROIT, MICH.—The American Chain & 
Foundry Co. has been incorporated with 
capital stock of $2,000,000. The company 
will construct and operate plant for manu- 
facturing link belting, elevator and convey- 
ing machinery, etc T. H. Simpson, De- 
troit, is Pres.; C. S. Santelroy,e Chicago, is 
Vice-Pres.; W. C. Fry, Milwaukee, is Sec- 
ond Vice-Pres. A. B. Caldwell, Chicago, is 
Secy.-Treas 

ISHPEMING, MICH.—The Detroit Iron & 
Steel Co., it is reported, will improve its 
plant, doubling its present capacity of 350 
tons of pig iron a day. The enlarged plant 
will occupy 30 acres of ground, and construc- 
tion will be started at once. D. R. Hanna, 
of Cleveland, is Pres., and Charles W. Baird, 
Secy. and Treas. 

ST. PAUL, MINN.—The BRAYTON EN- 
GINEERING CO., University Ave. and 
Marion St., St. Paul, has been awarded con- 
tract for general construction of box board 
factory for the Waldorf Box Board Co. The 
building will be two and four stories, 180 x 
330 ft.. of pressed brick and reinforced con- 
erete fireproof construction. Cost, $100,000. 


Postle & Mahler, Marquette Bidg., Chicago, 


Iil., are Archs. 


MINNEAPOLIS, MINN.—Plans are being 
prepared by Bertrand & Chamberlain, Bank 
of Commerce Blidg., for constructing brick 
factory at Central and 13th Aves., N., for 
the Northland Knitting Co. The building 
will be 2-story, 50 x 200 ft., with gravel 
roof, etc. George McNamee is Pres.; A. W. 
Stevens is Secy. 

ST. LOUIS, MO.—The A. Gilbert & Sons 
Brass Foundry Co. has purchased 75 x 100- 
ft. site for erection of proposed foundry ad- 
dition. A. W. Black Construction Co. is pre- 
paring plans and specifications for one-story 
structure, with two-story front; first floor 
for foundry; second floor for offices; saw- 
tooth roof; 18,000 sq. ft. of skylights; roof 
supported by iron beams; no pillars to be 
used; foundry department will be equipped 
for manufacturing railroad brasses, bronze, 
aluminum, babbitt metal, solder and bar 
lead, etc. Cost of building and equipment, 
$25,000. 

FORT SMITH. ARK.—The Thrash-Lick 
Printing Co. will rebuild plant recently 
burned. Estimated cost, with equipment, 
$40,000. James B. Moore is Mer. 


GALVESTON, TEX.—The Galveston, Hous- 
ton & Henderson R. R. Co. is planning to 
erect woodworking plant near present re- 
pair shop: building to be 60 x 100 ft., one 
story high, constructed of brick. Near this 
shop will be located 14-stall roundhouse. 
Piling is now being driven for foundation, 
and construction will begin this month. 
Woodworking equipment will include general 
woodworking machines, lathes, planers, saws, 
etc., all to be driven by electricity; probably 
separate motors will be attached to each 
machine. Enlargements to metal-working 
plant are now being considered. J. H. Hill 
is Gen. Megr., at Galveston. Offices of com- 
pany in New York are at 54 Wall St. 

SUMNER, WASH.—We are officially ad- 
vised by the Weber-Bussell Canning Co., 
Seattle, that it is now erecting a cannery at 
Sumner. Estimated cost of building, $26.- 
000: equipment, $14,000. The company will 
build another cannery at Newberg, Ore., at 
once. 

NEWBERG, ORE.—See Sumner, Wash. 

VERDUN, QUE.—The Best Steel Castings 
Co. has been incorporated, with capital 
of $299,000. The incorporators are: O. L. 
Henault. Westmount, Que.; L. H. Henault, 
ai J. Best, Montreal; A. Nadeau, Verdun, 

ue, 

BLUE BONNETS, QUE.—The Dominion 
Car & Foundry Co. will spend $2,000,000 en- 
larging its workshops at Blue Bonnets. 

WELLAND, ONT.—The Bemis Bros. Bag 
Co., 89 State St., Boston, Mass., has secured 
a site of 80 acres in Welland, on which it 
will erect a factory. It will import raw 
cotton, and from it will manufacture all 
kinds of bags, such as grain bags, etc. It 
will start with a plant costing $400,000, and 
employ 500 hands the first year. Three 
years will be required to build the entire 
plant, the total cost of which will be $1,500,- 
000, employing 1,500 hands. The mill will 
contain 15,000 spindles. From Welland the 
company will require only sewerage and 
water. The company requires a free site 
of 25 acres. This site is on the Hilsle farm 
in Crowland, adjoining Welland, east of the 
Grand Trunk Ry. and north of the Michigan 
Central R. R. 

SWANSTON HARBOR, B. C.—The Can- 
adian Sulphide & Pulp Co., Ltd., will erect 
pulp and paper mill and sawmill. 

EDMONTON, ALTA.—The Alberta Biscuit 
Co., of Calgary, will construct biscuit fac- 
tory at Edmonton. Cost, $150,000. I. S. G. 
Vanwort is Pres. 


MISCELLANEOUS CONTRACTS. 


U. 8S. RECLAMATION SERVICE.—All news 
relative to canal projects, etc., will be found 
under Water Supply—Irrigation. 


*DREDGING. — Norfolk, Va. — Bids are 
asked until noon, Sept. 4, by Maj. Joseph E. 
Kuhn, Corps Engrs., U. S. A., for dredging 
harbor at Norfolk. 

*DREDGING.—New London, Conn.—Bids 
are asked until noon, Sept. 7, by Maj. Harry 
Taylor, Corps Engrs., U. S. A., for dredging 
in Stamford Harbor, Conn. 

*DREDGING.—New Orleans, La.—Bids are 
asked until 11 a. m., Sept. 10, by Capt. J. F. 
McIndoe, Corps Engrs., U. S. A,, for dredg- 
ing in Southwest Pass, Mississippi River. 


*BREAKWATER.—Bar Harbor, Me.—Bids 
are asked until noon, Sept. 10, by Maj. 
George A. Zinn, Corps Engrs., U. S. A 


Portland, for construction of a breakwater 
at near Bar Harbor. 

SEA-WALL.—Oyster Bay, N. ¥.—The AB- 
BOTT-GAMBLE CO., 32 Broadway, New 
York, has been awarded the contract for the 
construction of the sea-wall over one mile 
long at Oyster Bay, Long Island, N. Y. Noted 
on July 11. 

*IRON FLAGSTAFF.—New York, N. Y.— 
Bids are asked until 10.30 a. m., Aug. 30, by 
G. C. Burnell, Const. Q. M, Fort Wood, 
N. Y. H., for foundation, painting and erect- 
tion of a 100-ft. iron flagstaff at this post. 

*DREDGING.—Boston, Mass.— Bids are 
asked by the Board of Harbor and Land 
Commissioners, Boston, until 2 p. m., Aug. 
22, for dredging shoals in Ipswich River, in 
town of Ipswich. Frank W. Hodgdon, Ch. 
Engr. 

REMOVING LEDGE.—Portsmouth, N. H.— 
The Bureau of Yards and Docks, Navy Dept.. 
Washington, has awarded to JOHNSTON & 
VIRDEN, Lewes, Del., contract for remov- 
ing ledge in harbor of Portsmouth, N. H., 
at $119,900. 

RIPRAP.—New York, N. Y.—Bids are 
asked by J. A. Bensel, Comr. of Docks, until 
noon, Aug. 19, for Contract No. 1101: For 
furnishing all the labor and material re- 
quired for furnishing and putting in place 
riprap stone. 

DITCHES.—Ivanhoe, Minn.—There will be 
a sale of five ditches at Ivanhoe on Aug. 20. 
The aggregate estimated cost is $24,275 


Three of these are practically one ditch and 
the other two are within good moving dis- 
cones. Arthur E. Morgan, Engr., St. Cloud, 
nn. 
“RUBBLE STONE, DIKES.—New York, 
N. Y.—Bids are asked until noon, Sept. 2, 
by Col. John G. D. Knight, Corps Engrs., 
furnishing rubble stone and 
quarry spalis for constructing and repair 
dikes in Hudson River, N. 


RIVER CUT-OFF.—Aitkin, Minn.—The 
State Drainage Commission, S. G. Iverson, 
Capitol, St. Paul, Minn., Secy., will soon 


take bids on a cut-off for the Mississippi 
River near here. It is to be nine miles 
long. Cost, $150,000. 

AUTOMOBILE.—New York, N. Y.—Bids 
are asked by George Cromwell, Pres. Boro. 
Richmond, until noon, Aug. 20, for furnish- 
ing and delivering one new automobile, not 
less than four cylinders, 1907 model, of not 
less than 30 actual HP., and to seat not less 
than five persons. 

*GARBAGE DISPOSITION. — Baltimore, 
Md.—Bids are asked by the Board of Awards, 
J. Barry Mahool, Pres., until 11 a. m., Sept. 
4, for removal and final disposition of gar- 
bage, dead animals and market refuse, from 
Jan. 1, 1908, until Jan. 1, 1918.. J. L. Wickes 
is Comr. of Street Cleaning. 

*EXCAVATION, CONCRETE WALLS.— 
Joliet, Ill.—Bids are asked until 2 p. m., 
Sept. 3, by the Spring Creek Drainage Dis- 
trict Commissioners for excavation of chan- 
nels and for building concrete walls. Esti- 
mated quantity: Excavated material, 90,000 
cu. yds.; concrete walls, 10,000 cu. yds. 

DREDGING.—Washington, D. C.—Bids are 
asked by R. C. Hollyday, Ch. Bureau Yards 
and Docks, Navy Yard, until 11 a. m., Sept. 
7, for dredging and removing about 20,000 
cu. yds. of material from channel, navy yard, 
Washington. Specifications are on file at 
office of Engineering News, New York. 


*BREAKWATER.—Clevela:. 
are asked by Lieut.-Col. c 


Corps Engrs., U. S. A., un 


t 


10, for extension of west bre: 


port Harbor, Ohio. 


Bids are asked at the same 
sion of the east breakwatc: 


Harbor, Ohio. 


*CONCRETE CONDUIT A 
—Little Rock, Ark.—Bids a 


N 
re 


a, m., Sept. 7, for the const, 


miles open ditch, requiring 


of earth excavation, one rei: 


conduit, 84 ins. diameter, 


Estimated cost, $76,500. Lund 


Joe Asher, County Clerk. 


FREIGHT SHEDS.—New 
are asked by J. A. Bensel, 


until noon, Aug. 21, for Con 
For furnishing all the lab»; 
required for preparing fer 


freight sheds on Piers 60, ¢ 
the adjacent bulkhead pla 
extensions between West 1! 


ti 


the 


Sts. on the North River, in 
jon. 
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*OUTFALL 


SEWER.—Balt; 


Bids were received as follow 
by the Board of Awards for co: 
fall sewer, Sections 4, 5 and | 
Hendrick, Ch. Engr., Sewerag 


Bidders were: (A) M. A. 


TA 


Baltimore (awarded contracts 
and 5); (B) DAVID PEOPLES 
(awarded contract for Section «) 


Section 4: 


ee lin. ft. excav. and refill in trench or tunnel.................... 


cu. yds. 


extra material for 


- excavation for drainage ditches, etc.................... 


. “Class A’’ 
. “Class B” 
s. corrugated or twisted steel bars 


. yds. rubble masonry ........... 

f “underdrain...... 
underdrain.... 


. plain sheet-piling left in 
10 M. ft. B. M. 
100 lin. ft. piles in place 
100 sq. yds. slope paving............... 

manhole heads and covers in place 


. Specially formed sheet-piling left in place.......... 


6 
= 8” galvanized w.-i. manhole steps......... 
1 


siphon, complete 


Section 5: 


100 cu. yds. 
5,000 cu. yds. embankment ...... ves 
25 cu. yds. extra excavation below sub 


. ft. excavation and refill in trench or tunnel.................. 
extra material for 


25 cu. yds. gravel refill below sub-grade..............eeeeeceeeeeee 


100 cu. yds. 
775 cu. yds. 
25 cu. yds. 
3,600 cu. yds. 
3,5 cu. yds. 


ordinary brick masonry... 
vitrified brick masonry.... 


“Class B” 


excavation for drainage ditches, etc..................-. 


2 cu. yds. dimension-stone masonry... 

5 cu.yds. rubble masonry ........... 
100 lin. ft. 6 underdrain...... se 
300 lin. ft. underdrain............. 
1,500 lin. ft. 10’ underdrain.......... oy 
1,000 lin. ft. 12” wunderdrain........ 
70 M. ft. B. M. sheeting left in place. . 


5 M. ft. B. M. plain sheet-piling left in place 


5 M, ft. B. M. specially formed sheet piling, in place................ 


10 M. ft. B. M. lumber in foundations. . 
1,500 lin, ft. piles in place.............. 
100 sq. yds. slope paving...... ire 
6 manhole heads and covers in place. 

60 8” galvanized w.-i. manhole steps. . 
Total 


Number of working days required to complete work....... OPT re 


Section 6: 


3,247.86 lin. ft. excav. and refill in trench or tunnel... 
100 d extra material for embankment..... ae 


cu. yds. 
7,100 cu. yds. embankment 
25 cu. yds. 


extra excavation below sub 


25 cu. yds. gravel refill below sub-grade. .........cceccseeceveccess 


100 cu. yds. 
820 cu. yds. ordinary brick masonry... 
25 cu. yds. vitrified brick masonry.... 
3,900 cu. yds. 
cu. yds. 

. corrugated or twisted steel bars 
cu. yds. dimension-stone masonry . 


cu. yds. rubble masonry ...... epeee 
lin. ft. umderdrain............. 

lin. ft. 8” wunderdrain....... 
500 lin. ft. 10’ underdrain....... 
2,000 lin, ft. 12° underdrain.......... ge 
50 M. ft. B. M. sheeting left in place.. 
5 M. ft. B. M. plain sheet-piling, left 
5 M. ft. B. M. specially formed sheet pi 
10 M. ft. B. M. lumber in foundations. . 
200 lin. ft. piles in place........... ae 
400 sq. yds.. slope paving............ ye 
6 manhole heads and covers in place. 
63 8” galvanized w.-i. manhole steps. 
10 w.-i. pile shoes .....,....... 
420 lin. ft; macadam roadway......... 


Total 


excavation for drainage ditches, etc..... 


“Class B’’ concrete masonry...........-+.-- 


in place. 
ling, In 


some tile work, but mostly dredge work.. Nymber af working days required to complete_work, .....c+cyescreerecrrs, 


9 206 


$174 
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esTORM-\ ER DRAINS. — Baltimore, Awards on May 15, as foll 
Md.—Bids recelved by the Board of structing storm-water drains, Contracts Nos. & 
4 Contr (A) 
lis avating and refilling 96” drain. ..... (B) Contract No. 3: poor 
Clevelang 443 lin avating and refilling 54” drain......... $11.00 2,836 lin. ft. exc. & refill above grade for 50” (A) (B) 
: 1,084 lin avating and refilling 48’ drain... oa 5.60 765 lin. ft. exc. & refill abov or 50 x SO" double drain $17.00 5.7. 
035 lin cavating and refilling 42’ drain. 4.08 796 lin. ft 
EDGING tir .cavating and refilling 36” drain. 3.25 4.34 311 lin. ft. exe. reall grade for 48" drain..... = 
rT 4 lin -cavating and refilling 30” drain.. 2.40 2.70 905 lin. ft. exc. & do grade 81 
eu and refilling 24” drain. 2.00 2.84 05 lin. ft. exe. & refill above grade for 3.00 5.74 
rcavating and reiting Gren: 155 196 wae grade for 24" 1.00 5.42 
-xcavating and reailing 187, draio 185 grade for 20” drain................ 1.10 2.13 
reilling 12” drain 1.40 180 11090 lin. ft. exc. refill for 18” drain................ 1.00 5 i3 
Reer ‘ornishing & bldg. 48’ brk masonry drain. . 0.07 16.54 2,836 lin. ft. 50’ x 69’ doubl grade for 12” drain................ 1.00 as 
1,034 lir eurnishing bldg. 48” ordinary con. drain............. 5.80 9.62 765 lin. ft. x 60” reinfo reinforced con. drain in place... . 14.54 
B 1,034 i urnishing & bldg. 48” reinforced con. drain...........: 5.94 9.16 796 lin. ft. 48” brick nforced con. masonry in place........... 10.90 13.47 
1084! furnishing & laying 48” reinforced 7.2 7.24 796 li ck masonry drain in on 13.47 
1035 furnishing & bldg. 42” brk 5.75 7.05 708 lin, ordinary concrete drain in place.................. 9.62 
11035 furnishing & bldg. 42” ordinary 8.21 796 lin, ft. 48” 724 
085 i ordinary con. drain. 5. > pi 1.28 
is . 36” brk masonry drain.............. 5 . ft. 42” ordinary concrete drain in 8.21 
2,195 li furnishing & bldg. 36’ ordinary con. = 6.98 311 lin. pe 3.97 
2 195 furnishing & laying 36” reinforced pipe 4.30 5.76 415 lin ft 38" 193 
| furnishing & bldg, 33” brk; mas 4.20 5.27 415 lin. ft. 36" rick masonry drain in place.................... 5.87 
4 608 furnishing bide 33° see 3.97 6.49 415 in ordinary concrete drain in place................. 6.94 
CES jin. it. furnishing & laying 33” reinforced co 3.50 4.89 905 lin. ft. 33” reinforced concrete pipe in 5.76 
& bldg. brk pipe cies 3.45 484 905 Mn. ft brick masonry drain in 4.20 5.27 
375 | furnishing & bldg. 30’ ordinary 7.10 lin. ft. oo 3 4:90 
9812 |i urnishing aying 24 vitrified pipe.................. 78 30 lin. ft. 30’ reinforced concrete pipe i : 3.10 4.27 
830 lin ft furnishing & laying 20” vitrified pipe.................. 128 30 lin. ft. 30° vitrified pipe in place 3.01 
1,711 lin. ft. furnishing & laying 18” 104 1.73 915 lin. ft. 24” vitrified pipe in place...............-. 3.05 4.13 
2'460 lin. ft laying 15” vitrified 551 lin. ft. 20’ vitrified pipe in place................. 1.76 221 
ge 300 cu. yds ord. brk. masonry laid in Portland 1.87 98 1,270 lin. ft. 12” vitrified in 
& cl. vit. brk. masonry laid in Portland 16.00 21.02 2,040 lin. ft. 12” inlet ten 62 7 
lone cu. sds. ordinary concrete masonry, ‘‘Class 24.42 30 cu. yds. brick masonry laid in Feftll)... “85 
f ~ 20.00 34 2.000 yds. concrete masonry, “Class B 10.71 
(A 200 lin ft. exc., furnishing & laying 6’ 34.00 2,000 Ibs. ‘steel reinforcing bars ‘in place 8.50 9.27 
400 lin. ft. exe., furnishing & laying 8” underdrain......... 1 cu. yd. dimension stone m in Portland 05 
10 M. ft. B. M. plain sheet piling left in place..... 20. 2,800 lin. ft. 8” underdrain 40 
20 25 M. ft. B. M. . ft. B. M, plain sheet piling left in 25.00 20.00 
“00 cu. yds. rock excavation (boulders over %4-cu. yd.)............ 68 50 M. ft. B. M. lumber 
‘ 25 cu. yds. excavation below 100 cu. yds. gravel refill below Grain (except that around underdrain). 2.50 1-70 
7a 4 : 4 cu. yds. gravel refill below drain, except that around un. dr. 250 1.70 52 frames and covers for manholes pt that around underdrain). 2.50 29 
110) 8” galv. wrought-iron manhole steps. 5.00 4.10 28 “Class Kneading: tie backfill” 7 7 
39 inlets, “Class A,” including excavation and t 31 7 "os cavation and backfill °1 17 
10) inlet, “Class including exc., backfill & 55.00 17.00 18 flush ss D,” including excavation and backfillcomplete... . 30.00 30.90 
15.00 a 20 inlet. heads, “Class A” (flush). 60.00 30.60 10 complete, in place.... 50.00 
21 inlet heads, “Class A” (depressed). ee 20.00 32.30 32 flush let b mens ass complete, in place’ ao 32.30 
17 inlet heads, “Class B” 20.00 28.90 32 flush inlet heads, “Class complete, in place. 28.90 
4,521 $175,442 16 inlet heads, “Class (d 22.00 depressed inlet heads, ‘‘Class C,’’ complete, i 22.60 52.50 
$175,442 g, epressed).......-. ware 0. 300 granite curbs 
992 Ith. tt. 30” ng aying gutters, 50 1:36 470 lin. ft. 30” c.-i. pipe drain, complete, in place..... 1.36 
ln. Dive, excavation 14,00 1785 = ft. 24” c.-i. pipe drain, complete, in place 7.13 17.00 
255 lin. ft. 2 - excavation and refill....... k 2 lin. ft. 20” pipe drain, e, 5.81 
15.00 $18.3 360 lin. ft. 20’ cast-iron pipe, excavation and refill...........-.... 5.81 10.50 Par , pipe drain, complete, in place. . 10.93 
$189 jin. ft, double 80” pipe, excavation and 4.75 9.65 Work 95 
20 curbs......... -0 515 sq. yds. vit. 2,125 
Total amount of bid $196,821 $216,727 s. 8” and 10” I-beams in oS 
10 1 Number of working days required to complete work................. 850 600 N 214,531 
06 “6 4 Note: umber of working days required to complete w ancien 
91.00 90 00 with lining should be added to reinforced concrete pipe for comparison 250 600 
34 RESERVOIR DAMS son with other ed lning should be added to reinforced concrete pipe for compari- 
4 .—New York, N. Y.— voi 
Bids were received by the Board of Water Olive and Marbietown, Ulster tae $12,669,775; Bradley Construction 
“4 ‘upply, Thos. Hassett, Secy., on Aug. 6 for (A) Soh Pel bids were as follows: (D) MISCELLANEOUS CONTRACTS 
25,00 constructing mal n Peirce Co., 90 West St. ~Kerbaugh-Shanley o., 527 Fifth 
a g main dams for Ashokan Reser- (B) MacArthur Wine Ave., $13,979,813; (E) O'Rourke Eng. & Con- *CONCRETE DAMS.—Cincinnati, Ohio. — 
40.0 4 ne struction Co. 345 Fifth Ave., $14,707,750: until 2 p. m., Sept. 11, by 
45.0 R sieut.- Wm. T Corce Wnare 
18001500 Control of stream flow, Middle dike, 5,000.00 000.00 $5,000.00 and Onto and 
20 1,700.0) cu. bone » : . 60 45 tio River near head of Grand Chain, 
4 700,000 cu. yds. earth excav.. Class C 1.00 2.50 1.50 1 *FILL.—Ry Shain, 
cu. yds. earth excav.. Cl as 68 t 2.00 3.00 4L.—Rye, N. Y.—Ralph L. Crow, 289 
4 140,000 cu. yd = : 1.00 52 Fourth Ave., New York, ‘‘will pz erally 
5,807 $146,085 }40.00 cu. yds. rock excav., Class 50 50 1 for fill, eithe 
u. yds. rock excav Class B TTT 2.50 3.00 3. -00 1.00 av or rubbish. cellar dirt stone 
75.000 3.00 5A gravel, loam, clay or roc dirt, stone, 
2,500,000 cu os spec. preparation of rock surfaces. ...-. 1.25 1.00 1.75 2.00 1.75 Island, Milton Point, Rye BN a gh 
(B) Cu: embanking and refilling, Class A.... 50 2.30 “80 3.000 yds. are required. Can carry about 
$14. 1:200,000 cu. yds: — and refilling, Class B........... 60 64 ‘eo. feet draft at high tide. Will take it 
19 110,000 cu. yds. and refilling,. Class C.......... = 65 64 58 4 
15 45.00 cu. yds. nking and refilling, Class D.............. 5 25 *CRIB BREAKWATERS i 
210 210,000 anking and refilling, Class E.. : 50 55 80 Bids wer follows by Mal. WV. 
u. yds. soil for surface 50 1.50 ids were received as follows by M 
4 1100 Sue ¥48. eyclopean masonry, Class B..... 3.00 3.40 3.00 
o cu, ft. grout of filling openings, control stream flow 8.10 25.00 9.25 100) Gillen, Milwaukee, 
lin, ft f Portland cement............ 1.50 4.00 5.20 4.50 $26,812. Burk, Smi 
34 & jo, ln ft, drilling small holes in rock or mason -30 50 2.00 25 Mich... rk. Smith & Nelson, Muskegon, 
:8 Sd: ft, face dressing of concrete. ... 50 1.00 1.00 65 
2.50 2150 ‘50 “40 were received ae follows by ‘Bird 
74 tons ¢.- 2.50 4.15 » received as follows Aug. 7 by Bird 
o ibe bay concre 280.00 200.00 York okly Second Ave. ‘and ‘New 
-05 .08 05 08 6 liminary estimate of total cost for the com- 
for and setting metal furnished by City... “02 08 5 a single 
is 1.50 “50 100 ‘30 105 per cent.: for which all mate- 
tal 65.00 7590 specified in the following engineers prelim! 
ths.’ Bond: $1,000/600,. $12,880,000. 008-779. $13,991,250 $13,970,813 $14,707,750 complete the work described in the contract, 
1 cost, $156,934.) The bids were as 
4 
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follows: William H. Jenks, 61 Pearl St., 
1113-5%: J. H. Statts, 29 Broadway, 99%; 
George B. Spearin, 4 Navy Yard, Brooklyn, 
95.248%; Bernard Rolf, 39 Cortland St., 
98.4%; Phoenix Construction Co., 41 Park 
Row, 92.59% 

GASOLINE CAR.—New York, N. Y.—Bids 
are asked until 10 a. m., Aug. 26, by Arthur 
J. O'Keeffe, Act. Police Comr., for one gaso- 
line touring 5S-passenger car. 

MACHINE TOOLS.—New York, N. Y.— 
Bids were received by the Department of 
Docks on Aug. 9 for miscellaneous machine 
tools, as follows: A. D. Granger & Co., 90 
West St., $48,575; Howe Engineering Co., 
iM) Nassau St., $36,518; J. Edward Ogden & 
Co., 147 Cedar 8t., $39,360 

VACUUM CLEANING SYSTEM, New York, 
N. Y.—Bids are asked until 2 p. m., Aug. 
26, by Henry S. Thompson, Act. Boro. Pres., 
Manhattan, for the installation and con- 
struction of a suction or vacuum cleaning 
system in the Criminal Courts Building, 
Centre, Franklin, Lafayette and White Sts., 
Boro. of Manhattan. 

*DREDGING.—Philadelphia, Pa.—Bids were 
received on Aug. 12 by Maj. J. C. Sanford, 
Corps U. 8. A., Philadefphia, for 
dredging in Delaware River at Perriwig Bar. 
Contract was awarded to the AMERICAN 
DREDGING CO., Philadelphia, at 33 cts. a 
cu. yd., place measurement, Estimated quan- 
tity, 140.00) cu. yds. of earth. 

GREENHOUSE.—New York, N. Y—Bids 
were received on Aug. 1, by the Park Board, 
for completely erecting and constructing a 
greenhouse in the Botanical Garden, in 
Bronx Park, in the City of New York. Moses 
Herrman is Pres. Contract was awarded to 
KELLY & KELLEY, 45 East 42d St., for 
constructing houses 1, 2, 3, 4 and 5 at $62,- 
706: and with house 6 $69,307. 


FILLING IN.—Portsmouth, N. H.—Bids 
were received as follows Aug. 10, at the 
office of the Bureau of Yards and Docks, 
Navy Dept., Washington, D. C., for filling in 
back of quay wall, Navy Yard, Portsmouth, 
N. H.: Lesher & Wagner, 114 Pavonia Ave., 
Jersey Cicy, N. J., Item 1, $29,256; Item 2, 
$11,684. soston & New York Contracting 
Co.. 2-0 Devonshire St., Boston, $37,544. 


*BARGE CANAL.—Albany, N. Y.—F. C. 
Stevens, Supt. Public Works, has awarded 
to the STEWART-KERBAUGH-SHANLEY 
CO., 527 Fifth Ave., New Yo k, Ba ge Canal 
contract No. 12, at $3,391,716. The engi- 
neer’s estimate is $3,082,500, The work is 
located in Oswego and Cayuga Counties and 
is the largest contract thus far awarded for 
work on the Barge Canal. Itemized prices 
were given last week under Contract Prices, 


*MARGINAL CONDUIT.—Boston, Mass.— 
Bids were received on Aug. 6 by the Charles 
River Basin Commission, 367 Boylston St., 
Boston, for constructing the Cambridge mar- 
ginal conduit Work includes concrete ma- 
sonry, piling and excavating Contract was 
awarded to PATRICK McGOVERN, 6 Beacon 
St., Boston, at $55,320 List of itemized 
bids will be given under Contract Prices 
next week. Henry S. Pritchett is Chn.; 
Hiram A. Miller is Ch. Engr. 


FREIGHT SHEDS —New York, N. Y.— 
Bids we.e received as follows on Aug. 13, 
on contract 10°0.—For furnishing all the la- 
bor and materials required for preparing for 
and building fieight sheds on piers 57, 58 
and 59, between West 14th and West 19th 
Sts, North River, with lateral extensions on 
the adjacent bulkhead platforms James 
Stewart, 125 B oadway, $1,864,000; Post & 
McCord, 44 BE. 23d St, $1,849,000; R. P. & 
J. H. S aats, 29 Boadway, $1,829.000; Mary- 
land Steel Co., 71 Broadway, $1,856,967. 

POWER LAUNCHES New York, N. 
Y.—RBids we.e received as follows by Theo. 
A. Bingham, Folice Comr., on Aug. 9, for 


furnishing and delivering two power launches 
for the Police Department: The Electric 
Launch Co., 5 Nassau St., $13,865; Gas En- 
gine & Power Co., Merris Heights, New 


York, $13,960; Monad Engineering Co., 147 
Cedar St $15,165; Alex Miller & Bio., 
Jersey City, N. J., $15,000; J. W. Sullivan, 
&°7 East th St., $12,500; Louis L. Bernier, 
$15.217: Jemes Shewan & Son, foot East 
Houston S!., $13,700; J. A. Nicholson, $12,- 


*DREDGING.—Norwalk, Conn.—Bids were 
received as follows on Aug. 12 by Maj. Harry 
Taylor, Corps Er , U. S. A., New London, 
Conn, for dredging in Norwalk Harbor: 
Prices based on two contracts—(A) Contract 
No. 1, First Division, 118,000 cu. yds.; Con- 
tract No. 2, 2d Div., (B) 135,000 cu. yds.; 
iC) Bd Div., 6,000 cu. yds.; (D) 50 cu. yds. 
rock and boulders Prices brised on one con- 


tract: (FE) same as A: (F) same as B; (G) 
same es C: (H) same as D: Edward A. 
Beiry, (A) $18,290; (B) $22,950: (C) $1,500; 
t(D) $750: (E) $19,470; CF) $22,275; (G) $0; 


sino and Joseph MeSpirit, (A) 
$16,628; (B) h: (C) $1,440; $950; 
(E) $16,520 (FP) $25,987; (G) $1,440: CHD 
so) Atlantic Dredging Co., (A) $18,762; 
(B) $25.245: (C) $38,000; (D) $500: (BE) $24,- 
CE) $28,400; (G) $2,700; CH) $500. John 
P. Randerson, (informal as no b‘d was 
submitted on (D), (A) $16,520: (B) $21,600; 
(C) $2400: (BE) $16.37250; (F) $21,481.25; 
(G) $2490 Moritime Dredging Co., (A) $17,- 
207: (B) $22,500; (C) $2,880: (D) $600; (E) 
(F) $20,655: (G) $2,580; (CH) $600 
nternational Contracting Co.. (A) $18,880; 
(B) $21,600; (C) $1,800; (D) $500 


DREDGING Washington, D. C.—Bids 
were opened as follows Aug. 12, at the office 
of Maj, Speneer Cosby, U. S. A., Corps of 
Eners.. Washington, D. C., for dredging in 
the Potomac and Anacostia Rivers, near 
Washington, D. C., (a) price per cu. yd 
dredging in Virginia Channel, 


Potomac 
River, estimated quantity about 400,000 cu 
vds (b) price for dredging in Tidal 
Reservoir, Potomac River, about 600,000 cu. 
yds.; (c) dredging soft material in Ana- 
costia River, about 700,000 cu. yds.; (d) 
dredging hard material in Anacostia River, 
about 21,000 cu. yds.; (e) removing piles, 
Anacostia River, about 780 piles: Atlantic, 
Guilt acifc New York, (J (vv {t) 


each 9.73 cts. per cu. yd.; (4) 30 cts.; (e) 
$3.50 each. Bowers Hydraulic Dredging Co., 
Philadelphia, (a) 11.75 cts.; (b) 8.875 cts.; 
(c) 9 cts.; (d) 25 cts.; (e) $2.5 Charles 
Vivian & Co., Islip, N. Y., (a) 11.9 ects.; (b) 
9.8 cts.;°(c) 10.3 cts.; (a) 29 cts.; (e) $8.50. 
Cataract Dredging Co., Baltimore, (a) 13.7 
cts.; (b) 9.3 cts.; (c) 10.4 cts.; (d) 26 cts.; 
(e) $7. American Dredging Co., Phila- 
delphia, (a) (b) (c), each 11.3 cts.; (a4) 25 
cts.; (e) $3.25. Coastwise Dredging Co., Nor- 
folk, Va., (a) (b) (c) 11 cts.; (d) 21 cts.; 
(e) $4. Maryland Dredging Co., Baltimore, 
Md., (a) 10 cts.; (b) 9.5 cts.; (c) 9.5 cts.; (d) 
20 cts.; (e) $3. Potomac Dredging Co., Home 
Life Building, Washington, (c) 24 cts. 
Thomas Banks, Philadelphia, (e) $2.24% 
each. Carter & Clark, (e) $2.90 each. 


U. 8. POSSESSIONS AND CUBA. 


LUMBER.—Panama.—List of bids opened 
on Aug. 8, at the office of David W. Ross, 
Gen. Purchasing Officer, Isthmian Canal 
Commission, Washington, D. C., for a large 
aa of lumber, will be given in full next 
week. 


BRIDGE.—Panama.—Bids are asked until 
10.30 a. m., Aug. 28. by David W. Ross, 
Gen. Purchasing Officer Isthmian Canal 
Commission, Washington, for furnishing at 
dock, New York or New Orleans, one single- 
track steel railroad bridge, consisting of one 
200-ft. span through Warren riveted truss, 
and 14 &8(-ft. spans half-through plate girders. 


*DREDGING.—Porto Rico.—Bids were re- 
ceived as follows on Aug. 7, by Maj. Charles 
L. Potter, Corps Engrs., U. S. A., Tompkins- 
ville, N. Y.. for dredging in San Juan Har- 
bor, Porto Rico: (A) 1,880.000 cu. yds. soft 
material: (B) 67.790 cu. yds. coral rock; (C) 
grand total: Utrecht Contracting Co., Brook- 
lyn, N. Y. (A) 11 cts., (B) 69 cts.. (C) $252,- 
188: Standsrd Dredging Co., Wilmington, 
Del.. (A) 19 cts.. (B) $6.80. (C) $803,960; 
M. J. Dady, 350 Fulton St., Brooklyn, N. Y., 
(A) 48 cts., (B) $9.85, (C) $1,455,545. 


MACHINERY, ETC. — Panama.—Requisi- 
tions have been received at the Isthmian 
Canal Commission, Washingtow, D. C., call- 
ing for four locomotive coaling cranes. two 
10-ton and two 2f-ton capacity: six hoisting 
engines: one 120-HP. Manning pattern boiler; 
1.260 ft. 24 and 30-in. culvert pipe: one 
&-ton steam roller: 20.0° bbls. Portland ce- 
ment. Also for over 2,000,000 ft. B. M. lum- 
ber, long-leaf yellow pine, of various shapes 
and sizes. Plans and specifications will be 
prepared and will be ready for distribution 
in a few days. 


STEEL RAILS.—Panama.—Bids were re- 
ceived as follows on Aug. 8, at the office of 
Dayid W. Ross, Gen. Purchasing Officer, 
Isthmian Canal Comn., Washington, for fur- 
nishing 3.000 gross tons 70-Ib. steel rails: 
R C. HOY¥FMAN, Baltimore (awarded con- 
tract), $95.250- shipment, September: also 
eontract for 22.000 angle bars, $7,875: 200 
gross tors 20-'b steel roils, $7160 Unrited 
States Steel Products Exports Co., 24 State 
St. New York. 897.250. 100 days. Bethle- 
hem Steel Co., South Bethlehem, Pa., $126,- 
230 days. 


STEEL BARGES.—Panama.—Bids were re- 
ceived Aug. 12 at the office of David W. 
Ross, Gen. Purchasing Officer, Isthmian 
Canal Commision, Washington, D. C., for 
furnishing three steel] dump barges, capacity 
of not less than 350 tons and not more than 
400, and of a breadth not less than 25 ft. nor 
more than 32 ft.: Maryland Steel Co., Spar- 
rews Point, Md.. $59.495. 120 davs: Mer- 
rill-Stevens Co., East Bay St., Jacksonville, 
Fla., $97.500, $105.000. 150 days: Moran Co., 
Seattle, Wash... 866.645. $55,500. 189 days: 
Newport News Shipbuilding & Drv Dock Co., 
Newport News. Va., $66,000, $69,000, 150 
days: Lewis Nixon, 26 Cortlanat st.. New 
York. &76.950. 150 days: U. S. Steel Products 
Exports Co., 24 State St., New York, $85,575, 
del'vered at Colon, 225 devs Delivery at 
yards of bidders unless otherwise specified. 


WATER-WORKS.—Cuba. — In about a 
month the Department of Public Works, 
Cuba, expects to call for bids on a major- 
ity of the work for the new Camaguey water- 
works. The system consists of a centrifugal 
pumping plant which will force the water 
against a head of 360 ft. through an 18-in. 
force main about 6 kilometers long to a 
double tank, concrete-steel reservoir. From 
the reservoir a 20-in. supply main, 17 kilo- 
meters long, will carry the water to the 
city distributing system, also to be con- 
structed. The pumping plant and machinery 
will be let under a second contract, but the 
rest of the work will be covered by the first 
contract. This contract will also probably 
include a telephone line from the city to the 
headworks. The first contract will include 
the furnishing and laying of about 8,000 tons 
of cast iron pipe, ranging in size from 4’ 
to 20. The concrete steel reservoir will 
require the placing of 635 cu. meters of plain 
concrete and 1,160 cu. meters of reinforced 
concrete. Henry A. Young is Engr.-in- 
Charge. 


STEEL BARGES. — Panama, — Bids are 
asked until 10.30 a. m., Aug. 26, at the office 
of David W. Ross, Gen, Purchasing Officer, 
Isthmian Canal Comn., Washington, D. C., 
for furnishing, erected and completed, at La 
Boca (Pacific port), Isthmus of Panama, or 
furnishing knocked down and securely packed 
for ocean shipment by steamer on dock at 
either Colon or La Boca, six steel barges. 
The barges are to be of heavy construction 
for rough service, and of the following di- 
mensions: Length on deck, 127 ft. 4 ins.; 
length on bottom, 104 ft.: beam, 32 ft.; 
depth, 12 ft.; normal load water line, 9 ft. 
These barges are called for under Circular 
No. 383 and drawings will be furnished upon 
application. 

Requisitions have just been received by the 
Commission calling for twelve more steel 
barges, 156 ft. long, 35 ft. wide, 12 ft. deep, 
to be of similar construction to the above. 
They are to be used in carrying rock and 
sand between Porto Bello and Gatun on the 
Atlantic side of the canal. Specifications are 
being prepared amd will be ed shortly. 


CIVIL SERVICE EXAMINATIONS. 


ENGINEER—Cheyenne Agency, 8S. Dak.— 
An examination will be heid by the U. 8. 
Civil Service Commission on Sept. 4 to secure 
eligibies to fill a vacancy in the pos.tion of 
Engineer, Cheyenne River Agency, South 
Dasota (Indian Service), at $720 a year, and 
Similar vacancies as they may occur. Age 
limst, 20 years. Application Form 1093. 

PUBLIC DOCUMENT CATALOGER — 
Washington, D. C.—The U. 8. Civil Service 
Commission announces an examination on 
Sept. 4, to secure eligibles to fill vacancies 
as they may occur in the position of Public 
Document Cataloger in the Government 
Printing Office, at $900 a year, and simular 
vacancies as they may occur in other 
branches of the service. As an insufficient 
number of eligibles to meet the needs of the 
service resulted from the examination held 
on Feb. 27, 1907, qualified persons are urged 
to apply for this examination. Age limit, 20 
years. Application Form 1312. 

ELECTROTYPE MOLDER—Washington, D. 
C.—lhe U. 8S. Civil Service Commission an- 
nounces an examination Aug. 28, to secure 
eligibles to fill vacancies as they may occur 
in the position of Electrotype Molder in the 
Government Printing Office, at 56% cents an 
hour (eight hours constitute a day’s work). 
Applicants must indicate in their applications 
that they have served at least five years in 
the trade of electrotype molder, three years 
of which must have been served as appren- 
tice and at least one year as journeyman. 
No credit wilt be allowed in the examination 
below the age of 14 

ars. ge mit, < ears. 
y Application 

LEVELER.—Albany, N. Y.—The following 
persons have passed the examination held 
on June 29th by the New York State Civil 
Service Commission for the position of Lev- 
eler, and are eligible for appointment in the 
State service: 


Per cent. 
Arthur 8. 709 St. Paul St., 


Thomas H. Olds, 123 Quarry St., 
Harry C. Smith, 100 Greenwood St., 
Foster B. Crocker, 307 North George 

LeRoy S. Rickard, 323 Hudson Ave., 


Thomas Barge Canal Office, 
Carl C. Ahles, Kerhonkson, N. Y. ....79.82 
Frank H. Flint, 95 Lancaster St., Al- 
Rey Bali, Glavten, 76.99 
— McBride, 385 Ninth St., Troy, N. 


-- 75.01 


Joseph D. Williams, 206 West St., Wor- 

Charles H. Pierce, 35 N. Converse Hall, 

Burlington, Vt. 

ASSISTANT CIVIL ENGINEER.—Albany, 
N. Y.—The following persons have passed 
the examination held by the New York State 
Civil Service Commission on June 29th for 
the position of Assistant Civil Engineer, and 
> el.gible for appointment in the State ser- 
vice: 

Per cent. 
Charles D. Thomas, 547 Carlton Ave., 

Brooklyn, N. Y. ...... 
William Meadowcroft, 104 West 94th 

John C. Davis, 304 East Railroad Ave., 


Isaac S. Matlaw, Barge Canal Office, 

David J. Shaw, Yorktown Heights, 

Thomas Howard, 173 Chambers St., 
Louis Garbi, Jr., Rome, N. Y. .......... 1.87 


oui: N. Y. 8 

William A. Kemper, 104 West 94th St., 

James C. Bell, 75 S. Lake Ave., Al- 
bany, N. Y 


N. 
Claude L. McClelland, 7 South St., Ossi- 


Charles H. Rogers, Rome, N. Y. ...... 
Albert L. Sayer, 14 Rensselae 

Otis F. Lewis, Fort Hunter, N. Y. 
William T. MacCart, Fonda, N. Y 5. 
Dale C. Roberts, Cornwall-on-Hudson, 


Syracuse, N. 


Fer etrer Advertisements 
see pages 35. 56. 57,58 ef advertise- 
ments and Construction News page 
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PAVING. 
Borough of Ridgway, Pa. 

Sealed proposals for the grading, paving, 
setting of curb and’ improvement of West 
Main Street will be received by George F. 
Greiner, Borough Clerk, until 12 o’clock noon, 
August 31st, 1907. 

The work consists of approximately the 
following quantities: 2,000 cu. yds. excava- 
tion, 8,100 sq. yds. brick paving with con- 
crete base and 6,200 lin. ft. curb setting; 
also 700 cu. yds. masonry, 575 cu. yds. con- 
crete foundations and 550 cu. yds. foundation 
excavation. 

Blank forms of bids, instructions to bid- 
ders, plans and specifications may be ob- 
tained from the Borough Clerk. 

The right to refect amy anf all bids is 
reserved. 


of the Board, where plans 


RAILROAD GRADI? 
MILES). 


Pp 

Until noon September Sth, 1 
for Grading, Masonry and 
miles of railroad will be recei 
of the INTERSTATE con 
PANY, 224 Brent Building, 

where Estimates, Profiles, 
Specifications and Blank Pr 
seen. 

The work to be graded co 
Andalusia Division, 85 Miles 
of the Atmore Division of 
Alabama & Western Railroad. 


DRAINAGE 


Bids will be received up to; 
1907, for the construction of 
requiring the removal of 10° 
dirt. \ For specifications and fu 
tion apply to the County Audit 
Co., Sibley, Ia, 


I 


A. Bi 
Commonwealth as 

Board of Harbor and bake 
State House, Boston Augus 
shoals in Ipswich river, in th, 
wich, will be received at the 
es = Harbor and 
oom 131, State 
2 o'clock P. House. 
and then and there will be put 
be done 


7-3t 


ton 


u 
which, together with pon | 


to the work, may be obtained 

and 
may be seen. Each bidde wit 
to give to the a 
of his competency, experience 


bility. The right is reserved to 


and all bids and to waive y 
formality, at the "ot 
GEORGE E SMITH, HENRY 
INGTON, SAMUEL M. MANSF 
bor and Land Commissioners 
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